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GENERAL INFORMATION 


I. Executive Committee 

(i) Cllr. M.J. Phokane (Mayor) 

(ii) Cllr. M.l. Mamogale (Portfolio Head: Budget and Treasury) 

(iii) Cllr.E.E. Maila (Portfolio Head: Infrastructure Development and Technical Services) 

(iv) Cllr. B.E. Hlatswayo (Portfolio Head: Local Economic Development) 

(v) Cllr. M.Q. Moeng ( Portfolio Head: Development and Planning) 

(v) Cllr. M.B. Pholwane (Portfolio Head: Corporate Services) 

(vi) Cllr. R.M. Mashego (Portfolio Head: Community Services) 

(vii) Cllr. M. K. Mogoane (Deputy portfolio Head: Corporate Services) 

(viii) Cllr. J.L. Kgwedi (Deputy Portfolio Head: Infrastructure Development and Technical 
Services) 

(ix) Cllr. Makola J.V (Deputy Portfolio Head: Budget and Treasury) 


II. Addresses 

Fetakgomo Tubatse Municipality 
No.01 Kastania Street 
Box 206 
Burgersfort 
Burgersfort 
1 150 

Tel: (013)231 1000 
Fax: (013)231 7467 
Website: http://www.fqtm.qov.za 

III. Contacts 

Mrs Busane N.P. 

Municipal Manager 


Email: npbusane@tubatse.qov.za 

This document is prepared in compliance with section 54 (1) (c) of the MFMA, act 56 of 2003 


Mrs Busane N.P 
Municipal Manager 


Cllr. M.J Phokane 
Mayor 


Date 


Date 
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KPA: 01: Spatial Rational 

Strategic Objective: "To promote integrated and human settlements and agrarian " 
SP/01: Stakeholder engagement on land development issues 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

#of Stakeholder 
engagement held 
on land 
management 

4 - 

stakeholders 
engagements 
made on land 
management 

4 - 

stakeholders 
engagements 
made on land 
management 

1 - 

stakeholders 
engagements 
made on land 
management 

1 - 

stakeholders 
engagements 
made on land 
management 

1 - stakeholders 
engagements 
made on land 
management 

1 - stakeholders 
engagements made 
on land 
management 

Minutes of 

meetings; 

letters 

DVP 

Budget(R) 

R150 000 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 report 



Project SP/02: To Apiesdoorndraai township establishment (1000 erven) town ship establishment 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% Progress in 
Planning/ 

Township 
establishment on 
donated land Part 
of Ptn 10 
Apiesdoorndraai 
298 KT 

0% 

70 % progress 
on township 
establishment 
on donated land 
(Apiesdoorndraa 
i 298 KT 

17.5% 
progress on 
township 
establishment 

17.5 % progress 
on township 
establishment 

17.5 % progress 
on township 
establishment 

17.5 % progress 
on township 
establishment 

township 
establishmen 
t report 

DVP 

Budget(R) 

R850 000 

R1 950 000 

487 500 

487 500 

487 500 

487 5 

S71 reports 
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Project SP/03: Land invasion Response Strategy 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
Development of 
Land Invasion 
response 

Strategy 

50% 

100% progress 
Development of 
Land Invasion 
Response 
Strategy 

25% review of 
Land Invasion 
Response 
Strategy 

25% review of 
Land Invasion 
Response 
Strategy 

25% review of 
Land Invasion 
Response 

Strategy 

25% review of 
Land Invasion 
Response 
Strategy 


DVP 

Budget(R) 

R150 000 

R239 000 

R59 750 

R59 750 

R59 750 

R59 750 

S71 reports 



Project SP/04: Implementation of SPLUM A 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
development 
wall to wall 

LUMS 

0% 

100% 

development 
of wall to 
wall LUMS 

25% 

developme 
nt of wall to 
wall LUMS 

25% 

development 
of wall to wall 
LUMS 

25% 

development 
of wall to wall 
LUMS 

25% 

development 
of wall to wall 
LUMS 

wall to wall 
LUMS 

DVP 

Budget(R) 

R0.00 

R900 600 

225 125 

225 125 

225 125 

225 125 

S71 reports 


% Progress in 
Rationalization 
of SDF 

0% 

100% 

Rationalizati 
on of SDF 

25% 

Rationaliza 
tion of 

SDF 

25% 

Rationalizatio 
n of SDF 

25% 

Rationalizatio 
n of SDF 

25% 

Rationalizatio 
n of SDF 

Rationalizat 
ion of SDF 

DVP 

Budget(R) 

R0.00 

R 800 000 

R 200 000 

R 200 000 

R 200 000 

R 200 000 

S71 reports 


% progress in 
the 

development of 

0% 

100% 

progress in 
the 

25% 

progress in 
the 

25% progress 
in the 

development 

25% progress 
in the 

development 

25% progress 
in the 

development 

SPLUMA 

Bylaw 

DVP 
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SPLUMA By¬ 
law 


development 
of SPLUMA 
Bylaw 

developme 
nt of 

SPLUMA 

Bylaw 

of SPLUMA 
Bylaw 

of SPLUMA 
Bylaw 

of SPLUMA 
Bylaw 



Budget(R) 

R0.00 

R400 000 

R100 000 

R100 000 

R100 000 

R100 000 

S71 reports 



Project SP/ 05: Transport planning 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

OX 

Evidence 

Responsib 

le 

depart men 

t 

% progress in 
securing road 
servitude for 
the Western 
ring road 

0% 

progress in 
securing 
servitude 
for Western 
ring road 

100% 

progress in 
securing 
servitude for 
Western ring 
road 

25% 

progress in 
securing 
servitude for 
Western ring 
road 

25% progress 
in securing 
servitude for 
Western ring 
road 

25% progress 
in securing 
servitude for 
Western ring 
road 

25% progress 
in securing 
servitude for 
Western ring 
road 

Report on 
securing 
servitude 
for Western 
ring road 

DVP 

Budget(R) 

R 0.00 

R 3 000 000 

R 750 000 

R 750 000 

R 750 000 

R 750 000 

S71 reports 


% progress in 
developing 
Integrated 
transport plan 

0% 

progress in 

developing 

Integrated 

transport 

plan 

100% 

progress in 

developing 

Integrated 

transport 

plan 

25% 

progress in 

developing 

Integrated 

transport 

plan 

25% progress 
in developing 
Integrated 
transport plan 

25% progress 
in developing 
Integrated 
transport plan 

25% progress 
in developing 
Integrated 
transport plan 

Integrated 

transport 

plan 

DVP 

Budget(R) 

R0.00 

R500 000 

R125 000 

R125 000 

R125 000 

R125 000 

S71 reports 
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Project SP/06: Development of Housing Sector plan 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

cw 

Evidence 

Responsib 

le 

depart men 

t 

% progress in 
the 

development of 
Housing sector 
plan 

0% 

progress 

in the 

developm 

ent of 

Housing 

sector 

plan 

100% 

progress in 
the 

development 
of Housing 
sector plan 

25% 

progress in 
the 

development 
of Housing 
sector plan 

25% progress 
in the 

development 
of Housing 
sector plan 

25% progress 
in the 

development 
of Housing 
sector plan 

25% progress 
in the 

development 
of Housing 
sector plan 

Housing 
sector plan 

DVP 

Budget(R) 

R0.00 

R400 000 

R100 000 

R100 000 

R100 000 

R100 000 

S71 reports 
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Prcyect SP/07 Formalization of informal settlements 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 
t 

% progress in 
Planning / 
formalization of 
informal 
settlements 

0 % progress 
on planning / 
formalization 
of informal 
settlements 
(Dresden, 
Mashelabela 
) 

mogaragaren 
g, strykraal 

100% 

progress 

on 

planning / 
formalizati 
on of 
informal 
settlement 

s 

(Dresden, 

Mashelabe 

la) 

mogaragar 

eng, 

strykraal 

25% 

progress on 
planning / 
formalization 
of informal 
settlements 
(Dresden, 
Mashelabela 
) 

mogaragare 
ng, strykraal 

25 % progress 
on planning / 
formalization 
of informal 
settlements 
(Dresden, 
Mashelabela) 
mogaragaren 
g, strykraal 

25 % progress 
on planning / 
formalization 
of informal 
settlements 
(Dresden, 
Mashelabela) 
mogaragaren 
g, strykraal 

25 % progress 
on planning / 
formalization 
of informal 
settlements 
(Dresden, 
Mashelabela) 
mogaragaren 
g, strykraal 

Formalizati 
on report 

DVP 

Budget(R) 

R 0.00 

R 800 000 

R 200 000 

R 200 000 

R 200 000 

R 200 000 

S71 reports 
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Project SP/08: Development of Burgersfort Ext 10 (Erf479) 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% progress in 
Development 
of Burgersfort 

Ext 10 (Erf 479 
) 

0% 

progress 
Developm 
ent of 
Burgersfo 
rt Ext 10 

100% 
progress 
Development 
of Burgersfort 
Ext 10 

25% 

progress 

Developmen 

tof 

Burgersfort 

Ext 10 

25% progress 
Development 
of Burgersfort 
Ext 10 

25% progress 
Development 
of Burgersfort 
Ext 10 

25% progress 
Development 
of Burgersfort 
Ext 10 

Burgersfort 

Ext 

lOdevelop 
ment plan 

DVP 

Budget(R) 

R0.00 

R260 000 

R65 000 

R65 000 

R65 000 

R65 000 

S71 reports 
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Prcyect SP/09: Land tenure Security upgrading 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 
t 

% progress in 
Land tenure 
upgrade 

0% 

progress 

land 

tenure 

upgrade 

of 

Praktiseer 

100 % 

progress land 
tenure 
upgrade of 
Praktiseer 

25% 
progress 
land tenure 
upgrade of 
Praktiseer 

25% progress 
land tenure 
upgrade of 
Praktiseer 

25% progress 
land tenure 
upgrade of 
Praktiseer 

25% progress 
land tenure 
upgrade of 
Praktiseer 

land tenure 
upgrade of 
Praktiseer 
report 

DVP 

Budget(R) 

R0.00 

R5 000 000 

R1 250 000 

R1 250 000 

R1 250 000 

R1 250 000 

S71 reports 
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Prcyect SP/10: Stakeholder engagement for provision of bulk services& projects 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 
t 

# of 

stakeholder 
engagement 
conducted for 
provision of 
bulk services 
and projects 

4 

stakeholder 
engagement 
conducted 
for provision 
of bulk 
services 

4 

stakeholde 

r 

engageme 

nt 

conducted 

for 

provision 
of bulk 
services 

1 

stakeholder 
engagement 
conducted 
for provision 
of bulk 
services 

1 stakeholder 
engagement 
conducted for 
provision of 
bulk services 

1 stakeholder 
engagement 
conducted for 
provision of 
bulk services 

1 stakeholder 
engagement 
conducted for 
provision of 
bulk services 

Invitations, 

minutes, 

attendant 

register 

DVP 

Budget(R) 

R100 000 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 reports 
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Prcyect SP/11: Awareness on functionality of BNG Houses 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

Q4 

Evidence 

Responsib 

le 

depart men 
t 

#Housing 

Consumer 

Education 

conducted 

4 Housing 
Consumer 
Education 
conducted 

4 Housing 
Consumer 
Education 
conducted 

4 Housing 
Consumer 
Education 
conducted 

4 Housing 
Consumer 
Education 
conducted 

4 Housing 
Consumer 
Education 
conducted 

4 Housing 
Consumer 
Education 
conducted 

Invitations, 

minutes, 

attendant 

register 

DVP 

Budget(R) 

R50 000 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 reports 



Prcyect SP/12: Awareness of national building regulations and land use management Continuous monitoring 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsib 

le 

depart men 
t 

#of campaigns 

conducted/ 

issues 

4 

campaign 
s held 

4 campaigns 
held 

1 campaigns 
held 

1 campaigns 
held 

1 campaigns 
held 

1 campaigns 
held 

Invitations, 

minutes, 

attendant 

register 

DVP 

Budget(R) 

R 50 000 

R 100 000 

R25 000 

R25 000 

R25 000 

R25 000 

S71 reports 
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Prcyect SP/13: Turnaround time in approving Building Plans from date submitted 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

cw 

Evidence 

Responsib 

le 

depart men 

t 

Turnaround 

time in 
approving 
Building Plans 

Turnaroun 
d time in 
approving 
Building 
Plans 

30 days 
(< 500m 2 ) 
60 days 
(>500m 2 ) 

Turnaround 
time in 
approving 
Building Plans 
30 days (< 
500m 2 ) 

60 days 
(>500m 2 ) 

Turnaround 
time in 
approving 
Building 

Plans 

30 days (< 
500m 2 ) 

60 days 
(>500m 2 ) 

Turnaround 
time in 
approving 
Building Plans 
30 days (< 
500m 2 ) 

60 days 
(>500m 2 ) 

Turnaround 
time in 
approving 
Building Plans 
30 days (< 
500m 2 ) 

60 days 
(>500m 2 ) 

Turnaround 
time in 
approving 
Building Plans 
30 days (< 
500m 2 ) 

60 days 
(>500m 2 ) 

Building 

Plans 

register 

DVP 

Budget(R) 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

S71 reports 
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Project SP/14: Review of Building Regulations By Laws 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

% progress in 
Review of 
Building 
Regulations 

By- Laws 

0% 

progress 

in Review 

of 

Building 
Regulatio 
ns By - 
Laws 

100% 

progress in 
Review of 
Building 
Regulations 

By -Laws 

25% 

progress in 
Review of 
Building 
Regulations 

By -Laws 

25% progress 
in Review of 
Building 
Regulations 

By -Laws 

25% progress 
in Review of 
Building 
Regulations 

By -Laws 

25% progress 
in Review of 
Building 
Regulations 

By -Laws 

Building 
Regulation 
s By -Laws 

DVP 

Budget(R) 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

S71 reports 
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Prcyect SP/15: Relocation of bacons in urban areas 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

# progress in 
relocation of 

bacons in 

Urban areas 

0 

4 relocation of 

bacons in 

Urban areas 

N/A 

4 relocation of 

bacons in 

Urban areas 

N/A 

N/A 

Bacon 

relocation 

report 

DVP 

Budget(R) 

R0.00 

R 20 000 

R0,00 

R 20 000 

R0,00 

R0,00 

S71 reports 



2018/19 DRAFT SDBIP 


Page 14 















Prcyect SP/16: Engagements with Magoshi (implementation oF SPLUMA) 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

# of 

engagements 
with Magoshi 
held 

4 

engagem 

ents with 
Magoshi 
held 

4 

engagements 
with Magoshi 
held 

1 

engagement 
s with 

Magoshi 

held 

1 

engagements 
with Magoshi 
held 

1 

engagements 
with Magoshi 
held 

1 

engagements 
with Magoshi 
held 

Invitations, 

minutes, 

attendant 

register 

DVP 

Budget(R) 

R 50 000 

R 100 000 

R 25 000 

R 25 000 

R 25 000 

R 25 000 

S71 reports 
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Project SP/17: Unking GIS with the billing system 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% progress in 
linking GIS with 
the billing 
system 

0% 

progress 
in linking 
GIS with 
the billing 
system 

100% 

progress in 
linking GIS 
with the billing 
system 

25% 

progress in 
linking GIS 
with the 
billing 
system 

25% progress 
in linking GIS 
with the billing 
system 

25% progress 
in linking GIS 
with the billing 
system 

25% progress 
in linking GIS 
with the billing 
system 

linking GIS 
with the 
billing 
system 

DVP 

Budget(R) 

R 0.00 

R 1000 000 

R 250 000 

R 250 000 

R 250 000 

R 250 000 

S71 reports 
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Prcyect SP/18: Development of density policy 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% progress in 
development of 
density policy 

0% 

100% 
progress in 
development 
of density 
policy 

N/A 

100% 
progress in 
development 
of density 
policy 

N/A 

N/A 

Density 

policy 

DVP 

Budget(R) 

R0.00 

R 550 000 

R0.00 

R 550 000 

R0.00 

R0.00 

S71 reports 



Project SP/19: Implementation of Joint District Municipal Planning Tribunal 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

02 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% progress in 
implementation 
of Joint District 

100% 

progress 

in 

100% 

progress in 
implementatio 

50% progress 
in 

implementatio 

50% 

progress in 
implementati 

N/A 

N/A 

Joint 

District 

Municipal 

DVP 
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Municipal 

Planning 

Tribunal 

implement 
ation of 

Joint 

District 

Municipal 

Planning 

Tribunal 

n of Joint 

District 

Municipal 

Planning 

Tribunal 

n of Joint 

District 

Municipal 

Planning 

Tribunal 

on of Joint 

District 

Municipal 

Planning 

Tribunal 



Planning 

Tribunal 


Budget(R) 

R 0.00 

R 200 000 

R 100 000 

R 100 000 

R0.00 

R0.00 

S71 reports 
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Prcyect SP/20: Development of Municipal Planning Tribunal (MPT) 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% progress in 
development of 
Municipal 
Planning 

Tribunal (MPT) 

0% 

progress 

in 

developm 
ent of 
Municipal 
Planning 
Tribunal 

100% 

progress in 
development 
of Municipal 
Planning 
Tribunal 

30% 

progress in 
development 
of Municipal 
Planning 
Tribunal 

30% progress 
in 

development 
of Municipal 
Planning 
Tribunal 

40% progress 
in 

development 
of Municipal 
Planning 
Tribunal 

N/A 

Municipal 

Planning 

Tribunal 

DVP 

Budget(R) 

R 0.00 

R 300 000 

R 100 000 

R 100 000 

R 100 000 

R 0.00 

S71 reports 
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Prcyect SP/21: Hoeraroep township establishment (1000 erven) 


Performance 

Indicator 

Basel i 

ne 

2018/19 Target 

Q1 

plan 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% Progress in 

township 

establishment 

on donated 
land ( Ptns 5 & 

6 of Farm 
Hoeraroep KS) 

0% 

100% Progress 
in township 
establishment 

on donated land 
( Ptns 5 & 6 of 
Farm Hoeraroep 
KS) 

25% 

Progress in 

township 

establishme 

nt on 

donated land 
( Ptns 5 & 6 
of Farm 
Hoeraroep 

KS) 

25% Progress 
in township 
establishment 

on donated 
land (Ptns 5 
& 6 of Farm 
Hoeraroep 

KS) 

25% Progress 
in township 
establishment 

on donated 
land (Ptns 5 
& 6 of Farm 
Hoeraroep 

KS) 

25% Progress 
in township 
establishment 

on donated 
land (Ptns 5 
& 6 of Farm 
Hoeraroep 

KS) 

township 

establishm 

ent 

DVP 

Budget(R) 

R0.00 

R 2000 000 

R 50 000 

R 50 000 

R 50 000 

R 50 000 

S71 reports 
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Prcyect SP/22: Formalisation of Praktiseer Extensions (4574 erven) 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% Progress in 
formalisation of 

Praktiseer 

Extensions 

0% 

100% 

Progress in 
formalisation 

of Praktiseer 

Extensions 

25% 

Progress in 
formalisation 

of Praktiseer 

Extensions 

25% Progress 
in 

formalisation 

of Praktiseer 

Extensions 

25% Progress 
in 

formalisation 
of Praktiseer 
Extensions 

25% Progress 
in 

formalisation 
of Praktiseer 
Extensions 

formalisatio 

n of 

Praktiseer 

Extensions 

DVP 

Budget(R) 

R0.00 

R9 148 000 

R 2 287 000 

R 2 287 000 

R 2 287 000 

R 2 287 000 

S71 reports 
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Prcyect SP/23: Development of Burgersfort precinct plan 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% Progress in 
development of 
Burgersfort 
precinct plan 

0% 

100% 

Progress in 
development 
of Burgersfort 
precinct plan 

25% 

Progress in 

development 

of 

Burgersfort 
precinct plan 

25% Progress 
in 

development 
of Burgersfort 
precinct plan 

25% Progress 
in 

development 
of Burgersfort 
precinct plan 

25% Progress 
in 

development 
of Burgersfort 
precinct plan 

Burgersfort 

precinct 

plan 

DVP 

Budget(R) 

R0.00 

R500 000 

R 125 000 

R 125 000 

R 125 000 

R 125 000 

S71 reports 
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Prcyect SP/24: Review of Ape! precinct plan 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% Progress in 
review of Apel 
precinct plan 

0% 

100% 

Progress in 
review of Apel 
precinct plan 
precinct plan 

25% 

Progress in 
review of 

Apel precinct 
plan 

25% Progress 
in review of 
Apel precinct 
plan 

25% Progress 
in review of 
Apel precinct 
plan 

25% Progress 
in review of 
Apel precinct 
plan 

Burgersfort 

precinct 

plan 

DVP 

Budget(R) 

R0.00 

R500 000 

R 125 000 

R 125 000 

R 125 000 

R 125 000 

S71 reports 
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KPA2: Municipal transformation and Institutional development: 


The Objective is to build municipal capacity by way of raising institutional efficiency, effectiveness and competency (output 01 - 
07) 

Project :MT/01 full lease maintenance of vehicles, yellow machines and trucks 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

(Responsible 

department 

# of reports for 
full 

maintenance 

lease of 
vehicles, 
yellow 

machines and 

trucks 

0 

4- quarterly 
reports for full 
maintenance 

lease of 
vehicles, yellow 
machines and 

trucks 

1 - quarterly 
reports for 
full 

maintenance 

lease of 
vehicles, 
yellow 
machines 

and trucks 

1 - quarterly 
reports for full 
maintenance 

lease of 
vehicles, 
yellow 

machines and 

trucks 

1 - quarterly 
reports for full 
maintenance 

lease of 
vehicles, 
yellow 

machines and 

trucks 

1 - quarterly 
reports for full 
maintenance 

lease of 
vehicles, 
yellow 

machines and 

trucks 

Delivery 
note; proof 
of purchase 

Corporate 

service 

Budget (R) 

FRO. 00 

R20 000 

R5 000 

R5 000 

R5 000 

R5 000 

s71 report 
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Prcyect: MT/02 Feasibility study of full Maintenance 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 
t 

# of reports 
feasibility study 
of full lease 

Maintenance 

New 

indicator 

4- reports 
feasibility study 
of full lease 

Maintenance 

1 - reports 
feasibility 
study of full 
lease 

Maintenance 

1 - reports 
feasibility 
study of full 
lease 

Maintenance 

1 - reports 
feasibility 
study of full 
lease 

Maintenance 

1 - reports 
feasibility 
study of full 
lease 

Maintenance 

reports 

feasibility 

study 

Corporate 

Services 

Budget(R) 


N/A 

N/A 

N/A 

N/A 

N/A 

S71 reports 
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Prcyect: MT/03 Office Rental (civic centre Lease rental) 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 
t 

# of reports for 
office rental 

New 

indicator 

4 quarterly 
reports for 
office rental 

1 - quarterly 
reports for 
office rental 

1 - quarterly 
reports for 
office rental 

1 - quarterly 
reports for 
office rental 

1 - quarterly 
reports for 
office rental 

Rental 

quarterly 

reports 

Corporate 

Services 

Budget(R) 


R19 800 000 

R4 950 000 

R4 950 000 

R4 950 000 

R4 950 000 

S71 reports 



2018/19 DRAFT SDBIP 


Page 26 















MT/02: Full Lease Maintenance of vehicles, yellow machines and trucks 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of rEports for 
full maintEnancE 
Iebse of VEhiolES, 
yEllow machinES 
and trucks 

0 

4 quarterly 
reports for full 
maintenance 

lease of 
vehicles, yellow 
machines and 

trucks 

1 quarterly 
reports for 
full 

maintenance 

lease of 
vehicles, 
yellow 
machines 

and trucks 

1 quarterly 
reports for full 
maintenance 

lease of 
vehicles, 
yellow 

machines and 

trucks 

1 quarterly 
reports for full 
maintenance 

lease of 
vehicles, 
yellow 

machines and 

trucks 

1 quarterly 
reports for full 
maintenance 

lease of 
vehicles, 
yellow 

machines and 

trucks 

reports 

Corporate 

service 

Budget (R) 

R0.00 

R13 OOO OOO 

R3 250 OOO 

R3 250 OOO 

R3 250 OOO 

R3 250 OOO 

s71 report 
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MT/03 Office Rental (civic centre Lease rental) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of reports for 
office rental 

0 

4 quarterly 
reports for 
office rental 

1 quarterly 
reports for 
office rental 

1 quarterly 
reports for 
office rental 

1 quarterly 
reports for 
office rental 

1 quarterly 
reports for 
office rental 

reports 

Corporate 

service 

Budget (R) 

R0.00 

R19 800 000 

R4 950 000 

R4 950 000 

R4 950 000 

R4 950 000 

s71 report 



MT/04: Additional office accommodation 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

(Responsible 

department 

# of reports for 
proposed lease 
rental 

0 

4 quarterly 
reports for 
proposed 
lease rental 

1 quarterly 
reports for 
proposed lease 
rental 

1 quarterly 
reports for 
proposed 
lease rental 

1 quarterly 
reports for 
proposed 
lease rental 

1 quarterly 
reports for 
proposed 
lease rental 

Quarterly 

lease 

rental 

reports 

Corporate 

service 

Budget (R) 

R0.00 

R0.00 

FRO. 00 

FRO. 00 

FR0.00 

FR0.00 

s71 

report 
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MT/05: New Office Accommodation Comprehensive Feasibility Study 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# of reports on 
new office 

Accommodation 
Comprehensive 
Feasibility Study 

0 

4 quarterly 
reports on new 
office 

accommodation 

1 quarterly 
reports on new 
office 

accommodation 

1 quarterly 
reports on 
new office 

accommodati 

on 

1 quarterly 
reports on 
new office 

accommodat 

ion 

1 quarterly 
reports on 
new office 

accommodati 

on 

Quarterly 

reports 

on new 

office 

accommo 

dation 

Corporate 

service 

Budget (R) 

R0.00 

R0.00 

R0.00 

RD.00 

R0.00 

RD.00 

s71 

report 
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MT/06: Refurbishment of municipal facilities 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# of reports on 
refurbishment of 
municipal 
facilities 

0 

4 quarterly 
reports on 
refurbishment 
of municipal 
facilities 

1 quarterly 
reports on 
refurbishment of 
municipal 
facilities 

1 quarterly 
reports on 
refurbishment 
of municipal 
facilities 

1 quarterly 
reports on 
refurbishmen 

tof 

municipal 

facilities 

1 quarterly 
reports on 
refurbishment 
of municipal 
facilities 

Quarterly 

refurbish 

ment of 
municipal 
facilities 
reports 

Corporate 

service 

Budget (R) 

R0.00 

R1OOO OOO 

R250 000 

R250 000 

R250 000 

R250 000 

s71 

report 
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MT/07: Development of fire plans 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

(Responsible 

department 

% of fire plans 
developed 

0% 

100 of fire 
plans 

developed by 
end of 30 

June 2019 

N/A 

N/A 

N/A 

100 of fire 
plans 

developed by 
end of 30 

June 2019 

Fire plans 

Corporate 

service 

Budget (R) 

R0.00 

RIOO OOO 

FRO. OO 

FRO. OO 

RD.00 

RIOO OOO 

s71 

report 
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MT/08: Mobile offices 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

(Responsible 

department 

Completion date 
on installation of 

Mobile offices 

0 

30 October 

2018 

installation of 

mobile offices 
completed 

30 October 2018 

installation of 

mobile offices 
completed 

N/A 

N/A 

N/A 

Mobile 

office 

installatio 
n reports 

Corporate 

service 

Budget (R) 

R0.00 

R0.00 

FRO. OO 

FRO. OO 

FRO. 00 

FR0.00 

s71 

report 
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MT/09: Office furniture and Equipment 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

(Responsible 

department 

Completion date 
on purchase of 
office furniture 

0 

31 December 

2018 

purchase of 
office furniture 
completed 

N/A 

N/A 

N/A 

N/A 

Reports 

on 

purchase 
of office 

furniture 

Corporate 

service 

Budget (R) 

R0.00 

R500 000 

FRO. 00 

FRO. 00 

FRO. 00 

FR0.00 

s71 

report 
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MT/10: Cleaning Materials and equipment’s 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

Completion date 
on purchase of 
cleaning 
materials and 
cleaning 
equipment’s and 
appliances 

0 

31 December 

2018 

purchasing of 

cleaning 

materials and 

cleaning 

equipment’s 

and 

appliances 

N/A 

31 December 

2018 

purchasing of 

cleaning 

materials and 

cleaning 

equipment’s 

and 

appliances 

N/A 

N/A 

Reports 

on 

purchase 

of 

cleaning 

materials 

Corporate 

service 

Budget (R) 

R0.00 

R500 000 

R0.00 

R500 000 

R0.00 

R0.00 

s71 

report 
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MT/11: Review and Implementation of Employment Equity Plan 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Submission date 
of Employment 
Equity Reports to 
the department 
of Labour 

0 

Submission of 
Employment 
Equity Reports 
to the 

Department of 
Labour by the 
16th January 
2019 

N/A 

Submission of 

Employment 

Equity 

Reports to the 
Department of 
Labour by the 
16th January 
2019 

N/A 

N/A 

Acknowle 

dgement 

from 

departme 
nt of 

labour 

Corporate 

service 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

s71 

report 
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MT/12: Skills Development Programmes 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

(Responsible 

department 

# employees 
supported 
through Internal 
bursary 

6 

6 employees 
bursary offered 
bursaries 

N/A 

N/A 

6 employees 
bursary offered 
bursaries 

N/A 

Skill 

developm 
ent report 

Corporate 

service 

# of learners 
supported 
through External 
bursary by 
municipality 

14 

10 financially 
needy learners 
supported through 
external bursaries. 

N/A 

N/A 

10 financially 
needy learners 
supported through 
external bursaries. 

N/A 

Skill 

developm 
ent report 

Corporate 

service 

Budget (R) 

R0.00 

R600 000 

R0.00 

R0.00 

R600 000 

FRO. 00 

s71 

report 
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MT/13: Training of Councillors 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Councillors 

trained 

43 

43 Councillors 

trained 

N/A 

N/A 

43 Councillors 

trained 

N/A 

Skill 

developm 

ent 

reports 

Corporate 

service 

Budget (R) 

R1 500 

000 

R1 500 000 

RD.00 

RD.00 

R1 500 000 

RD.00 

s71 

report 
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MT/14: Employee satisfaction survey 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

Q3 

04 

Evidence 

Responsible 

department 

Completion date 
for conducting 
employee 
Satisfaction 

survey 

0 

30 June 2019 

employee 
satisfaction survey 

N/A 

N/A 

N/A 

30 June 2019 

employee 

satisfaction 

survey 

employee 

satisfactio 

n survey 
reports 

Corporate 

service 

Budget (R) 

R0.00 

RIOO OOO 

R0.00 

R0.00 

R0.00 

RIOO OOO 

s71 

report 
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MT/15: Review and Development of HR policies 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

04 

Evidence 

Responsible 

department 

#of HR policies 
reviewed and 
development 

11 

4 HR 

reviewed & 
developed 

N/A 

4 HR 

reviewed & 
developed 

N/A 

N/A 

Council 

resolution 

Corporate 

service 

Budget (R) 

R300 000 

R150 000 

R0.00 

R150 000 

R0.00 

R0.00 

s71 

report 



MT/16: Promulgation of by-laws 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

# of by-laws 
promulgated 

0 

3 by-laws 
promulgated 

N/A 

N/A 

3 by-laws 
promulgated 

N/A 

Copy of 
the 

gazette 

Corporate 

service 

Budget (R) 

R0.00 

R 300 000 

R0.00 

R0.00 

R 300 000 

FRO. 00 

s71 

report 
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MT/17: Skills Audit 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

Q3 

04 

Evidence 

(Responsible 

department 

Completion date 
for conducting 
skills audit 

0 

30 March 2019 

skills audit 

report 

completed 

N/A 

N/A 

30 March 2019 

skills audit 

report 

completed 

N/A 

Skill audit 
reports 

Corporate 

service 

Budget (R) 

R0.00 

R500 000 

R0.00 

R0.00 

R500 000 

FRO. 00 

s71 

report 
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IVrr/18: Implementation of OHS Policy 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of OHS audit 

conducted 

12 

01 OHS audit 

conducted 

N/A 

N/A 

01 OHS audit 

conducted 

N/A 

OHS audit 
report 

Corporate 

Services 

# of site 
inspection and 
monitoring of 
capital projects 
reports 
produced 

2 site 

inspection 

and 

monitorin 

gof 

capital 

projects 

reports 

produced 

3 site 

inspection 

and 

monitoring of 

capital 

projects 

reports 

produced 

N/A 

1 site 

inspection 

and 

monitoring of 

capital 

projects 

reports 

produced 

1 site 

inspection 

and 

monitoring of 

capital 

projects 

reports 

produced 

1 site 

inspection 

and 

monitoring of 

capital 

projects 

reports 

produced 

Site 

inspection 

report 

Corporate 

Services 

# of OHS 

committee 
meetings held 

3 OHS 

committee 

meetings 

held 

4 OHS 

committee 
meetings held 

1 OHS 

committee 

meetings 

held 

1 OHS 

committee 
meetings held 

1 OHS 

committee 
meetings held 

1 OHS 

committee 
meetings held 

Attendant 

register 

and 

minutes 

Corporate 

services 

# of medical 

surveillance 

conducted 

1 medical 

surveillan 

1 medical 

surveillance 

conducted 

N/A 

1 medical 

surveillance 

conducted 

N/A 

N/A 

Proof 

conducting 

medical 

Corporate 

service 
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ce 

conducted 






surveillanc 

e 


# of fumigation 
and pest 
control 

conducted in 
the municipal 
offices 

3 

fumigation 
and pest 
control 

conducted 

in the 

municipal 

offices 

4 fumigation 
and pest 
control 

conducted in 
the municipal 
offices 

1 fumigation 
and pest 
control 

conducted in 

the 

municipal 

offices 

1 fumigation 
and pest 
control 

conducted in 
the municipal 
offices 

1 fumigation 
and pest 
control 

conducted in 
the municipal 
offices 

1 fumigation 
and pest 
control 

conducted in 
the municipal 
offices 

fumigation 
and pest 
control 
report 

Corporate 

service 

Budget (R) 

R150 000 

R200 000 

R50 000 

R50 000 

R50 000 

R50 000 

S71 report 


#of COIDA 

returns of 
earning( 
compensation 
fund) submitted 
to 

compensation 

commissioner 

1 COIDA 

returns of 
earning( 
compensa 
tion fund) 
submitted 

to 

compensa 

tion 

commissi 

oner 

1 COIDA 

returns of 
earning( 
compensation 
fund) 

submitted to 

compensation 

commissioner 

N/A 

N/A 

1 COIDA 

returns of 
earning( 
compensation 
fund) 

submitted to 

compensation 

commissioner 

N/A 

Acknowled 

gement 

from 

Compensat 

ion 

Commissio 

ner 

Corporate 

service 
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Budget (R) 

R250 000 

R600 000 

N/A 

N/A 

R600 000 

N/A 

S71 

reports 


# of reports on 
replenishing 
first Aid kits 

1 reports 

on 

replenishi 
ng first 

Aid kits 

4 quarterly 
reports on 
replenishing 
first Aid kits 

1 quarterly 
reports on 
replenishing 
first Aid kits 

1 quarterly 
reports on 
replenishing 
first Aid kits 

1 quarterly 
reports on 
replenishing 
first Aid kits 

1 quarterly 
reports on 
replenishing 
first Aid kits 

First Aid 

kits 

replenishm 
ent report 

Corporate 

service 

Budget (R) 

R50 000 

R60 000 

R15000 

R15 000 

R15 000 

R15 000 

S71 report 



MT/19: Wellness Programs 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

Q3 

04 

Evidence 

Responsible 

department 

# Wellness 
Programs held 

0 

4 quarterly 

reports 

compiled 

1 quarterly 

reports 

compiled 

1 quarterly 

reports 

compiled 

1 quarterly 

reports 

compiled 

1 quarterly 

reports 

compiled 

Wellness 

day 

programs 

reports 

Corporate 

service 

Budget (R) 

R0.00 

R1 000 000 

R 500 000 

R 500 000 

R 500 000 

R 500 000 

s71 

report 
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IVrr/20: Functionality of LLF 


Performance 

Indicator 

Baseline 

2017/18 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of LLF 
Meetings held 

9 

12 LLF 

Meetings 

3 LLF 
Meetings 

3 LLF 

Meetings 

3 LLF 

Meetings 

3 LLF 

Meetings 

Attendant 
register 
and LLF 

minutes 

Corporate 

Services 

# of LLF 
reports 
submitted to 
Municipal 
Manager 

12 

12 LLF reports 

3 LLF 
reports 

3 LLF reports 

3 LLF reports 

3 LLF reports 

LLF reports 


Budget(R) 

FRO. 00 

FRO. 00 

FRO. 00 

FRO. 00 

FRO. 00 

FR0.00 

S71 

reports 
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Prcyect MT/21: Disciplinary procedures 


Performance 

Indicator 

Baseline 

2017/18 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Turnaround 
time in initiating 
Disciplinary 
hearing 

Matters 

90 days 

90 days in 
initiating 
disciplinary 
matter 

90 days in 
initiating 
disciplinary 
matter 

90 days in 
initiating 
disciplinary 
matter 

90 days in 
initiating 
disciplinary 
matter 

90 days in 
initiating 
disciplinary 
matter 

Disciplinary 

hearing 

report 

Corporate 

Services 

Budget(R) 

R50 000 

R57 000 

R14 250 

R14 250 

R14250 

R14250 

S71 

reports 
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Project MT/22: Litigation Reports (Defending and Instituting cases for and against the municipality) 


Performance 

Indicator 

Baseline 

2017/18 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of litigation 
reports 
submitted to 

MM 

4 

12 litigation 
reports 
submitted to 

MM 

3 litigation 
reports 
submitted to 

MM 

3 litigation 
reports 
submitted to 

MM 

3 litigation 
reports 
submitted to 

MM 

3 litigation 
reports 
submitted to 

MM 

Acknowled 
gement 
letter from 

MM 

Corporate 

Services 

Budget(R) 

R12 000 

000 

R13 000 000 

R3 250 000 

R3 250 000 

R3 250 000 

R3 250 000 

S71 

reports 



Project MT/23: Litigation Reports submitted to Council 


Performance 

Indicator 

Baseline 

2017/18 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of litigation 
reports 
submitted to 

Council 

2 

4 litigation 
reports 
submitted to 

Council 

1 litigation 
reports 
submitted to 

Council 

1 litigation 
reports 
submitted to 

Council 

1 litigation 
reports 
submitted to 

Council 

1 litigation 
reports 
submitted to 

Council 

Council 

resolutions/ 

submission 

to council 

Corporate 

Services 

Budget(R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 

reports 
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Prcyect MT/24: Turnaround time in responding to legal issues 


Performance 

Indicator 

Baseline 

2017/18 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Turnaround 

time in 

responding to 
legal issues 

21 days 

21 working 
days 

Turnaround 

time in 

responding to 
legal issues 

21 working 
days 

Turnaround 

time in 
responding 
to legal 
issues 

21 working 
days 

Turnaround 

time in 

responding to 
legal issues 

21 working 
days 

Turnaround 

time in 

responding to 
legal issues 

21 working 
days 

Turnaround 

time in 

responding to 
legal issues 

Legal 

report/regis 

ter 

Corporate 

Services 

Budget(R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 

reports 
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KPA 03: Basic Service Delivery and Infrastructure Development 


Strategic Objective: To facilitate for basic services delivery and infrastructural development / investment 
Project BSD/01: Lefahla Access Bridge 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction 

of Lefahla 
access Bridge 

Designs in 
place 

100% progress 
in the 

construction of 

Lefahla Access 
Bridge: 

25% 

progress in 
the 

construction 

of Lefahla 

Access 

Bridge: 

25% 

progress in 
the 

construction 

of Lefahla 

Access 

Bridge: 

25% progress 
in the 

construction of 

Lefahla 

Access 

Bridge: 

25% progress 
in the 

construction of 

Lefahla 

Access 

Bridge: 

Completion 

certificate 

Technical 

Services 
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Budget(R) 

R1 500 000 

R8 572 025 

R2 143 006 

R2 143 006 

R2 143 006 

R2 143 006 

S71 









reports 



Prcyect BSD/02: Tukakgomo Access Road 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

05 

04 

Evidence 

Responsible 

department 

% progress in 
construction of 
Tukakgomo 
Access road 

Designs 
in place 

100% progress in 
construction of 

Tukakgomo Access 
road 1 

40% 

progress in 
construction 

of 

Tukakgomo 
Access road: 

30% 

progress in 
constructio 

n of 

Tukakgomo 
Access 

road: 

30% progress 
in construction 
of Tukakgomo 
Access road: 

N/A 

Completion 

certificate 

Technical 

Services 

Budget(R) 

R1500 

000 

R 6 800 000 

R2 266 666 

R2 266 666 

R2 266 666 

FRO. 00 

S71 

reports 



1 For detailed information of Access roads activities look at Annexure B 
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Project BSD/03: Leboeng Access Road 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress 
in 

construction 
of Leboeng 
Access 

Road 

Designs in 
place 

100% progress in 
construction of 
Leboeng Access 
Road: 

40% 

progress in 
constructio 

n of 

Leboeng 

Access 

Road:: 

30% progress 
in construction 
of Leboeng 
Access Road:: 

30% progress 
in construction 
of Leboeng 
Access Road:: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

R 

4083 791 

R7 000 000 

R2 333 333 

R2 333 333 

R2 333 333 

N/A 

S71 

reports 
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Project BSD 04: Facilitate the construction of Praktiseer Licensing Office 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 

t 

% Construction 
of the 

Praktiseer 

Licensing 

Office 

Designs 
in place 

100% 
complete of 
Praktiseer 
Licensing 

Office 

25% 

complete of 
Praktiseer 
Licensing 
Office 

25% 

complete of 

Praktiseer 

Licensing 

Office 

25% 

complete of 

Praktiseer 

Licensing 

Office 

25% 

complete of 

Praktiseer 

Licensing 

Office 

Constructio 
n report 

Technical 

services 

Budget(R) 


R4 000 000 

R1 000 000 

R1 000 000 

R1 000 000 

R1 000 000 

S71 reports 
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Project BSD/5: Motodi Sports Complex 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress 
in 

construction 

of Motodi 

Sports 

Complex 

Designs in 
place 

100% 

progress in 
construction 

of Motodi 

Sports 

Complex: 

25% 

completion 
of Motodi 
Sports 
Complex: 

25% 

completion of 
Motodi Sports 
Complex: 

25% 

completion of 
Motodi Sports 
Complex: 

25% 

completion of 
Motodi Sports 
Complex: 

Completion 

certificates 

Technical 

Services 

Budget(R) 

R 2 500 000 

R5 222 343 

R1 305 585 

R1 305 585 

R1 305 585 

R1 305 585 

S71 reports 
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Project BSD/6: Mapodile Sports Facilities Phase 2 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction 
of Mapodile 
Sports 

Facilities 

Phase 2 

Phase 01 
complete 
d 

100% progress 
in construction 
of Mapodile 
Sports Facilities 
Phase 2: 

25% 

progress in 
construction 
of Mapodile 
Sports 
Facilities 

Phase 2: 

25% 

completion of 
Mapodile 

Sports 

Facilities 

Phase 2: 

25% 

completion of 
Mapodile 

Sports 

Facilities 

Phase 2: 

25% 

completion of 
Mapodile 

Sports 

Facilities 

Phase 2: 

Completion 

certificates 

Technical 

Services 

Budget(R) 

R 

3178 850 

R5 000 000 

R1 250 000 

R1 250 000 

R1 250 000 

R1 250 000 

S71 

reports 
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Project BSD/7: Tubatse High mast lights 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of High mast 
lights installed 

50 high 
mast 
lights 
installed 

40 high mast 
lights installed 

10 high mast 

lights 

installed 

10 high mast 
lights installed 

10 high mast 
lights installed 

10 high mast 
lights installed 

Completion 

certificates 

Technical 

Services 

Budget(R) 

R 

2500 000 

R15000 000 

R3 750 000 

R3 750 000 

R3 750 000 

R3 750 000 

S71 

reports 
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Prcyect BSD/8: Regravelling and Roads maintenance 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of rural roads 
regravelled in 
the municipality 

11 

16 rural roads 
regravelled in 
the municipality 

4 rural roads 
regravelled 
in the 

municipality 

4 rural roads 
regravelled in 
the 

municipality 

4 rural roads 
regravelled in 
the 

municipality 

4 rural roads 
regravelled in 
the 

municipality 

Road 

maintains 

report 

Technical 

service 

Turnaround 
time in fixing 
potholes from 
the identified 

date 

21 days 

15 working 
days 

15 working 
days 

15 working 
days 

15 working 
days 

15 working 
days 

Road 

maintains 

report 

Technical 

Services 

#of road 

maintenance 

reports 

generated 

4 

quarterly 

reports 

4 - road 

maintenance 

reports 

generated 

1 -road 

maintenance 

report 

generated 

1 - road 

maintenance 

reports 

generated 

1 -road 

maintenance 

reports 

generated 

1 - road 

maintenance 

reports 

generated 

Road 

maintains 

report 

Technical 

Services 

Budget (R) 

R30 000 

R30 000 000 

R7 500 OOO 

R7 500 000 

R7 500 000 

R7 500 000 

S71 

reports 
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Project: BSD09: Facilitate the fencing of cemeteries 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

depart men 
t 

# of KM of 
rural roads re 
graveled & 
rehabilitated 


16 of KM of 
rural roads re 
graveled & 
rehabilitated 

4 of KM of 
rural roads 
re graveled 
& 

rehabilitated 

4 of KM of 
rural roads re 
graveled & 
rehabilitated 

4 of KM of 
rural roads re 
graveled & 
rehabilitated 

4 of KM of 
rural roads re 
graveled & 
rehabilitated 

Constructio 
n report 

Technical 

Services 

Turnaround 
time in fixing 
potholes from 
the identified 
date 


15 working 
days 

15 working 
days 

15 working 
days 

15 working 
days 

15 working 
days 

Maintenanc 
e report 


# of road 
maintenance 
reports 
generated 


4 road 

maintenance 

reports 

generated 

1 road 

maintenance 

reports 

generated 

1 road 

maintenance 

reports 

generated 

1 road 

maintenance 

reports 

generated 

1 road 

maintenance 

reports 

generated 

Maintenanc 
e report 


Budget(R) 


R 5 000 000 

R 125 000 

R 125 000 

R 125 000 

R 125 000 

S71 reports 
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Project BSD/10: Maintenance of Traffic tights 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

Turnaround 
time in fixing 
traffic lights 
from the 

date 

observed 

15 days 
turnaround 

time 

15 days 
Turnaround 
time in fixing 
traffic lights 
from the date 

observed 

15 days 
Turnaround 
time in fixing 
traffic lights 
from the 

date 

observed 

15 days 
Turnaround 
time in fixing 
traffic lights 
from the date 

observed 

15 days 
Turnaround 
time in fixing 
traffic lights 
from the date 

observed 

15 days 
Turnaround 
time in fixing 
traffic lights 
from the date 

observed 

Traffic light 

maintains 

report 

Technical 

Services 

Budget (R) 

R1 500 000 

R5 000 000 

R1 250 000 

R1 250 000 

R1 250 000 

R1 250 000 

S71 

reports 
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Project BSD/11 Maintenance of streetlights and high mast light 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Turn around in 
fixing street 
lights and high 
mast light from 
the date 
reported 

15 days 
turnarou 

nd time 

15 days turn 
around in fixing 
street lights and 
high mast light 
from the date 
reported 

15 days turn 
around in 
fixing street 
lights and 
high mast 
light from the 
date 
reported 

15 days turn 
around in 
fixing street 
lights and high 
mast light 
from the date 
reported 

15 days turn 
around in 
fixing street 
lights and high 
mast light 
from the date 
reported 

15 days turn 
around in 
fixing street 
lights and high 
mast light 
from the date 
reported 

Street 
lights and 
high mast 
light report 

Technical 

Services 

Budget (R) 

R4 500 

000 

R5000 000 

R1 250 000 

R1 250 000 

R1 250 000 

R1 250 000 

S71 

reports 
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Project BSD/12: Free Basic Electricity 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# FBE 

campaigns 

held 

4 

4 FBE 

campaigns held 

1 FBE 

campaigns 

held 

1 FBE 

campaigns 

held 

1 FBE 

campaigns 

held 

1 FBE 

campaigns 

held 

FBE report 

Technical 

services 

# of 

households 
receiving FBE 

9632 

househo 

Ids 

receivin 
g FBE 

10 595 

households 
receiving FBE 

9 873 

households 

receiving 

FBE 

10114 

households 
receiving FBE 

10 355 

households 
receiving FBE 

10 595 

households 
receiving FBE 

FBE report 

Technical 

services 

Budget (R) 

R4 000 

000 

R5000 000 

R1 250 000 

R1 250 000 

R1 250 000 

R1 250 000 

S71 

reports 
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Project BSD/13: Development of Infrastructure master plans 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Completion 
date for the 
development of 
Municipal 
infrastructure 
Master plans 

0 

30 June 2019 
Completion 
date for the 
development of 
Municipal 
infrastructure 
Master plans 

30 

September 

2018 

Procurement 

processes 

01 October 

2018 

Commencem 
ent Feasibility 
study 

31 March 

2019 Draft 
Municipal 
infrastructure 
master plan 
developed 

30 June 2019 
Completion 
date for the 
development 
of Municipal 
infrastructure 
Master plans 

Infrastructu 

re Master 
plans 

Technical 

Services 

Budget (R) 

N/A 

R1 OOOOOO 

N/A 

R500 OOO 

RO 

R500 OOO 

S71 report 
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Project BSD/14: INEP Electrification of households 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# of 

households 

electrified 

1924 

5378 households 
electrified(Dithaban 

eg, 

Khalanyoni,Masha 
mothane, 

Phakaneng, 
Phelindaba, 
Tswelepele & 
Riverside 

N/A 

N/A 

N/A 

5378 households 
electrified(Dithaban 

eg, 

Khalanyoni,Masha 
mothane, 

Phakaneng, 
Phelindaba, 
Tswelepele & 
Riverside 

Completion 

certificate 

Technical 

Services 

Budget (R) 

R8 820 

000 

RIO 000 000 

N/A 

N/A 

N/A 

RIO 000 000 

S71 

reports 
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Project BSD/13: NDPG construction of walk ways 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

% progress in 
construction of 
walk ways in 
ward 13 and 30 

0% 

100% progress in 
construction of 
walk ways in ward 
13 and 30 

25% progress 
in construction 
of walk ways in 
ward 13 and 

30: 

50% 

progress in 
construction 
of walk ways 
in ward 13 

and 30: 

25% 

progress in 
constructio 

n of walk 
ways in 
ward 13 

and 30 

N/A 

Completion 

certificate 

Technical 

Services 

Budget(R) 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 reports 
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Project BSD/14: Feasibility study on capacity for water and electricity authority 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Completion 
date of 
conducting 
feasibility study 
on capacity for 
water and 
electricity 
authority 

Draft 

TOR 

31 March 2019 
feasibility study 
on capacity for 
water and 
electricity 
authority 
completed 

30 

September 

2018 

Appointment 

service 

provider 

31 December 

2018 

Production of 
draft feasibility 
study 

31 March 

2019 
feasibility 
study on 
capacity for 
water and 
electricity 
authority 
completed 

N/A 

Proof of 

engageme 

nts 

Technical 

Services 

Budget (R) 

N/A 

R1 000 000 

N/A 

R500 000 

R500 000 

N/A 

S71 report 
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Project BSD/15: Construction of storm water drainage system 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction 

of storm 

water 

drainage. 

0% 

100% progress 
in construction of 

storm water 
drainage: 

35% 

progress in 
construction 

of storm 

water 

drainage: 

50% progress 
in construction 

of storm 

water 

drainage: 

15% progress 
in construction 

of storm 

water 

drainage: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget (R) 

N/A 

R1 OOOOOO 

R250 000 

R500 000 

R250 000 

N/A 

S71 

reports 
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Project BSD/16: Facilitate the construction of Praktiseer Licensing Office 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

% progress 
in 

construction 

of the 

Praktiseer 

Licensing 

Office 

0% 

100% 
progress in 
construction 

of the 

Praktiseer 

Licensing 

Office: 

25% 

progress in 
constructio 

n of the 

Praktiseer 

Licensing 

Office: 

25% 

progress in 
construction 

of the 

Praktiseer 

Licensing 

Office: 

25% 

progress in 
construction 

of the 

Praktiseer 

Licensing 

Office: 

25 % progress in 
construction of the 

Praktiseer 

Licensing Office: 

Appointme 
nt letter, 
site 

meeting 

minutes, 

Progress 

Report 

Technical 

Services 

Budget (R) 

R0.00 

R2 OOO OOO 

R500 000 

R500 000 

R500 000 

R500 OOO 

S71 

reports 
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Prcyect BSD/17: Construction of streetlights on main intersectionsfR555 between the mall robots to Thabamoshate) R37 
Bothashoek cross, towards Praktiseer, R555 Spar robots to Motaganeng 3 way stop Steeipoort town to Tubatse Ferrochrome 


Performance Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsi 

ble 

departme 

nt 

# of Street lights 
constructed on main 
intersections( R555 
between the mall 

robots to Thaba 
moshate)R37 
Bothashoek cross, 
towards Praktiseer, 
R555 

0 

40 Street lights 
constructed on 

main 

intersections( 

R555 between the 

mall robots to 

Thaba 

moshate)R37 
Bothashoek cross, 
towards 

Praktiseer, R555 

N/A 

20 Street 
lights 

constructed 

on main 
intersections( 
R555 between 

the mall 

robots to 

Thaba 

moshate)R37 
Bothashoek 
cross, towards 
Praktiseer, 
R555 

N/A 

20 Street lights 
constructed on 

main 

intersections( 
R555 between 

the mall robots 

to Thaba 
moshate)R37 
Bothashoek 
cross, towards 
Praktiseer, 

R555 

Report 

Technic 

al 

services 

Budget (R) 

RO. 00 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 
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Prcyect BSD/18: Construction of Praktiseer Library 


Performance Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

% progress in 
construction of 
Praktiseer library 

0% 

100% progress 
in construction of 
Praktiseer library 

25% 

progress in 
construction 

of Praktiseer 
library 

25% 

progress in 
construction 

of Praktiseer 
library 

25% 

progress 

in 

constructi 

on of 

Praktiseer 

library 

25% 

progress in 
constructio 

n of 

Praktiseer 

library 

Appointme 
nt letter; 
Constructio 
n report; 
site 

meeting 

minutes 

Technical 

services 

Budget (R) 

RO. 00 

R0.00 

N/A 

N/A 

N/A 

N/A 

N/A 
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Prcyect BSD/19: Construction of Makua Library 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

% progress in 
construction of 
Makua library 

0% 

100% progress 
in construction 

of Praktiseer 
library 

25% progress 
in construction 

of Praktiseer 
library 

25% 

progress in 
construction 

of Praktiseer 
library 

25% 

progress 

in 

construe 

tion of 

Praktise 
er library 

25% 

progress in 
constructio 

n of 

Praktiseer 

library 

Appointment 

letter; 

Construction 
report; site 
meeting 
minutes 

Technical 

services 

Budget (R) 

FRO. 00 

R0.00 

N/A 

N/A 

N/A 

N/A 

N/A 
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Project BSD/20: Facilitate the development of Burgersfort stadium 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
facilitating 
development of 
Burgersfort 
stadium 

3 sport 
complex 

es 

100% progress 
in facilitating 
development of 
Burgersfort 
stadium 

25% 

progress in 
facilitating 
development 
of 

Burgersfort 

stadium 

25% progress 
in facilitating 
development 
of Burgersfort 
stadium 

50% progress 
in facilitating 
development 
of Burgersfort 
stadium 

N/A 

Burgersfort 

stadium 

feasibility 

study 

report 

Community 

Services 

Budget (R) 

R20 000 

000 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

Reports 
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Project BSD/21: Strydskraal Community halls internal street 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
Construction of 
the Strydskraal 
Community hall 
internal street 

Designs 
in place 

100% progress 
in construction 
of Strydskraal 
Community hall 
internal street: 

40% 

progress in 
construction 

of 

Strydskraal 
Community 
hall internal 

street: 

30% progress 
in construction 
of Strydskraal 
Community 
hall internal 

street: 

30% progress 
in construction 
of Strydskraal 
Community 
hall internal 

street: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

RIOO 

000 

R2 000 000.00 

R800 000 

R600 000 

R600 000 

N/A 

S71 

reports 
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Project BSD/22: Nkoana Community halls interna! street 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
Construction of 

the Nkoana 
Community hall 
internal street 

Designs 
in place 

100% progress 
in construction 

of Nkoana 

Community hall 
internal street: 

40% 

progress in 
construction 

of Nkoana 
Community 
hall internal 

street: 

30% progress 
in construction 

of Nkoana 
Community 
hall internal 

street: 

30% progress 
in construction 

of Nkoana 
Community 
hall internal 

street: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

RIOO 

000 

R2 000 000.00 

R800 000 

R600 000 

R600 000 

N/A 

S71 

reports 
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Project BSD/23: Nchabeleng Community hails internal street 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
Construction of 
the Nchabeleng 
Community hall 
internal street 

Designs 
in place 

100% progress 
in construction 
of Nchabeleng 
Community hall 
internal street: 

40% 

progress in 
construction 

of 

Nchabeleng 
Community 
hall internal 

street: 

30% progress 
in construction 
of Nchabeleng 
Community 
hall internal 

street: 

30% progress 
in construction 
of Nchabeleng 
Community 
hall internal 

street: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

RIOO 

000 

R2 000 000.00 

R800 000 

R600 000 

R600 000 

N/A 

S71 

reports 
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Project BSD/24: Seroka Community halls internal street 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
Construction of 

the Seroka 

Community hall 
internal street 

Designs 
in place 

100% progress 
in construction 

of Seroka 

Community hall 
internal street: 

40% 

progress in 
construction 

of Seroka 
Community 
hall internal 

street: 

30% progress 
in construction 

of Seroka 

Community 
hall internal 

street: 

30% progress 
in construction 

of Seroka 

Community 
hall internal 

street: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

RIOO 

000 

R2 000 000.00 

R800 000 

R600 000 

R600 000 

N/A 

S71 

reports 
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Project BSD/25: India Community halls internal street 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
Construction of 

the India 

Community hall 
internal street 

Designs 
in place 

100% progress 
in construction 

of India 

Community hall 
internal street: 

40% 

progress in 
construction 

of India 

Community 
hall internal 

street: 

30% progress 
in construction 

of India 

Community 
hall internal 

street: 

30% progress 
in construction 

of India 

Community 
hall internal 

street: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

RIOO 

000 

R2 000 000.00 

R800 000 

R600 000 

R600 000 

N/A 

S71 

reports 
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Project BSD/26: Magakala Access Bridge and access road 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% Progress in 
Construction of 
the Magakala 
Access bridge 
and access 

roads 

Designs 
in place 

100% progress 
in construction 
of Magakala 
Access bridge 
and access 

roads 

40% 

progress in 
construction 
of Magakala 
Access 
bridge and 
access roads 

30% progress 
in construction 
of Magakala 
Access bridge 
and access 

roads 

30% progress 
in construction 
of Magakala 
Access bridge 
and access 

roads 

N/A 

Completion 

certificate 

Technical 

Services 

Budget(R) 

RIOO 

000 

R 7,500,000 

R2 500 000 

R2 500 OOO 

R2 500 OOO 

N/A 

S71 

reports 
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Project BSD/27: Magotwaneng Access Bridge and access roads 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% Progress in 
Construction of 

the 

Magotwaneng 
Access bridge 
and access 

roads 

Designs 
in place 

100% progress 
in construction 

of 

Magotwaneng 
Access bridge 
and access 

roads 

40% 

progress in 
construction 

of 

Magotwanen 
g Access 
bridge and 
access roads 

30% progress 
in construction 

of 

Magotwaneng 
Access bridge 
and access 

roads 

30% progress 
in construction 

of 

Magotwaneng 
Access bridge 
and access 

roads 

N/A 

Completion 

certificate 

Technical 

Services 

Budget(R) 

RIOO 

000 

R4 500 000.00 

R1 500 000 

R1 500 000 

R1 500 000 

N/A 

S71 

reports 
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Project BSD/28: Mashung Internal streets (Nchabeleng, Nkoana and Ape!) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction of 
Mashung 
internal streets 

Design 
in place 

100% progress 
in construction 
of Mashung 
internal street: 

40% 

progress in 
construction 
of Mashung 
internal 

street: 

30% progress 
in construction 
of Mashung 
internal street: 

30% progress 
in construction 
of Mashung 
internal 

street:. 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

R100 

000 

R4 500 000 

R2 500 000 

R1OOO OOO 

R1 OOO OOO 

N/A 

S71 

reports 
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Prcyect BSD/29: Strydskraal A to Thobehlale internaI streets 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction of 
Strydskraal A 
to Thobehlale 

internal streets 

Design 
in place 

100% progress 
in construction 
of Stydskraal A 
to Thobehlale 

internal street: 

40% 

progress in 
construction 

of 

Strydskraal 

A to 

Thobehlale 

internal 

street: 

30% progress 
in construction 
of Strydskraal 
A to 

Thobehlale 

internal street: 

30% progress 
in construction 
of Strydskraal 
A to 

Thobehlale 

internal street: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget(R) 

R100 

000 

R4 600 OOO 

R2 600 OOO 

R1 OOO OOO 

R1 OOO OOO 

N/A 

S71 reports 
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Project BSD/30: Radingwana to Sekhukhune college internal street 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% 

construction 

of 

Radingwana 

to 

Sekhukhune 

college 

internal 

street 

0% 

100% 

construction 

of 

Radingwana 

to 

Sekhukhune 
college 
internal street 

25% 

construction of 
Radingwana to 
Sekhukhune 
college internal 
street 

25% 

construction 

of 

Radingwana 

to 

Sekhukhune 

college 

internal 

street 

25% 

construction 

of 

Radingwana 

to 

Sekhukhune 
college 
internal street 

25% 

construction of 
Radingwana to 
Sekhukhune 
college internal 
street 

Constructio 
n report, 
Appointme 
nt letter, 
minutes of 

site 

meetings 

Technical 

Service 

Budget (R) 

R30 

000 

R1 890 000 

R472 500 

R472 500 

R472 500 

R472 500 

S71 report 
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Project BSD/31: Fetakgomo municipal facilities internal streets (strydkraal,) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 

construction 

Fetakgomo 

municipal 

facilities 

internal streets 

Designs 
in place 

100% progress 
in construction 
of Fetakgomo 
municipal 
facilities internal 

street: 

40% 

progress in 
construction 

of 

Fetakgomo 

municipal 

facilities 

internal 

street: 

30% progress 
in construction 
of Fetakgomo 
municipal 
facilities 

internal street: 

30% progress 
in construction 
of Fetakgomo 
municipal 
facilities 

internal street: 

N/A 

Completion 

certificates 

Technical 

Services 

Budget (R) 

R30 000 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

reports 
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Prcyect BSD/32: Fetakgomo municipal facilities internal streets (Mohlaletse) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction of 

Ga - Debeila 

to Mohlaletse 

internal street 

0% 

100% progress 
in construction 

of Ga - Debeila 

to Mohlaletse 

internal street: 

40% 

progress in 
construction 

of Ga - 

Debeila to 

Mohlaletse 

internal 

street: 

30% progress 
in construction 

of Ga 

Debeila to 

Mohlaletse 

internal street: 

30% progress 
in construction 

of Ga 

Debeila to 

Mohlaletse 

internal street: 

* 

N/A 

Completion 

certificates 

Technical 

Services 

Budget (R) 

R30 000 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

reports 
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Project BSD/33: Fetakgomo municipal facilities internaI streets (Frfphartama) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction of 
Fetakgomo 
municipal 
facilities 

internal streets 

0% 

100% % 

progress in 

construction of 
Fetakgomo 
municipal 
facilities internal 

streets: 

40% 

progress in 
construction 

of 

Fetakgomo 

municipal 

facilities 

internal 

streets: 

30% progress 
in construction 
of Fetakgomo 
municipal 
facilities 

internal 

streets: 

30% progress 
in construction 
of Fetakgomo 
municipal 
facilities 

internal 

streets: 

* 

N/A 

Completion 

certificates 

Technical 

Services 

Budget (R) 

R30 000 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

reports 
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Prcyect BSD/34: Ga-Debeila to Mohlaletse internal Streets 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction of 

Ga-Debeila to 

Mohlaletse 

Internal streets 

0% 

100% % 

progress in 

construction of 

Ga-Debeila to 

Mohlaletse 

Internal streets 

40% 

progress in 
construction 

of Ga- 

Debeila to 

Mohlaletse 

Internal 

streets 

30% progress 
in construction 

of Ga-Debeila 

to Mohlaletse 

Internal 

streets 

30% progress 
in construction 

of Ga-Debeila 

to Mohlaletse 

Internal 

streets *. 

N/A 

Completion 

certificates 

Technical 

Services 

Budget (R) 

R30 000 

R4.538 OOO 

R1 512 666 

R1 512 666 

R1 512 666 

N/A 

S71 

reports 
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Prcyect BSD35: Planning of N1 road from Bothashoek T-Junction to River cross 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

% progress in 
planning of N1 
road from 

Bothashoek T 

-Junction to 

River cross 

0% 

100% progress 
in planning of N1 
road from 

Bothashoek T - 

Junction to River 

cross 

70% progress 
in planning of 

N1 road from 

Bothashoek T - 

Junction to 

River cross 

30% progress 
in planning of 

N1 road from 

Bothashoek T - 

Junction to 

River cross 

N/A 

N/A 

Designs 

Technical 

Services 

Budget (R) 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

reports 
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Project BSD/36: Planning of Apiesdoring to Manoke road 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
planning of 
Apiesdoring to 
Manoke road 

0% 

100% progress 
in planning of 
Apiesdoring to 
Manoke road 

60% 

progress in 
planning of 
Apiesdoring 
to Manoke 

road 

40% progress 
in planning of 
Apiesdoring to 
Manoke road 

N/A 

N/A 

Designs 

Technical 

Services 

Budget (R) 

FRO. 00 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

reports 
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Project BSD/37: Planning of roads to tribal authorities/offices 


Performance 

Indicator 

Baseline 

2017/18 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
planning of 
roads to tribal 

authorities/offic 

es 

0% 

100% progress 
in planning of 
roads to tribal 

authorities/offic 

es 

50% 

progress in 
planning of 
roads to 

tribal 

authorities/of 

fices 

50% progress 
in planning of 
roads to tribal 

authorities/offi 

ces 

N/A 

N/A 

Designs 

Technical 

Services 

Budget (R) 

R0.00 

R3 000 OOO 

R1 500 000 

R1 500 000 

N/A 

N/A 

S71 

reports 
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Project BSD/38: Driekop access road from N3 Gamohlopi to Hall 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Access 

roads N3 
Gamohlopi to 
Hall 

0% 

100% designs 
of Access road 
N3 Gamohlopi 
to Hall 

completed 

50% designs 
of Access 

road N3 

Gamohlopi 
to Hall 

completed 

50% designs 
of Access 

road N3 

Gamohlopi to 
Hall 

completed 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

FRO. 00 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

reports 
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Prcyect BSD/39: Mashishi access road to Moshate 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Mashishi 

Access roads 

to Moshate 

0% 

100% designs 
for Mashishi 

Access roads to 

Moshate 

50% designs 
for Mashishi 

Access 

roads to 

Moshate 

50% designs 
for Mashishi 

Access roads 

to Moshate 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Prcyect BSD/40: Mashishi Access Bridge 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Access 
bridge 

0% 

100% designs 
for Access 

bridge 

50% designs 
for Access 
bridge 

50% designs 
for Access 
bridge 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 



Prcyect BSD/41: Selala access road to Moshate 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Selala 

Access roads 

to Moshate 

0% 

100% designs 
for Selala 

Access roads to 

Moshate 

50% designs 
for Selala 

Access 

roads to 

Moshate 

50% designs 
for Selala 

Access roads 

to Moshate 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Project BSD/42: Manyaka Access road to Moshate 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Access 
roads Manyaka 
Access road to 

Moshate 

0% 

100% designs 
for Access 

roads Manyaka 
Access road to 

Moshate 

50% designs 
for Access 

roads 
Manyaka 
Access road 

to Moshate 

50% designs 
for Access 

roads 

Manyaka 
Access road 

to Moshate 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 

reports 
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Project BSD/43: Mashamotane Access road to Moshate 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for 

Mashamotane 

Access road to 

Moshate 

0% 

100% designs 
for 

Mashamotane 

Access road to 

Moshate 

50% designs 
for 

Mashamotan 

e Access 

road to 

Moshate 

50% designs 
for 

Mashamotane 

Access road 

to Moshate 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Project BSD/44: Mareseleng Access road from R37 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Mareseleng 
Access road 

from R37 

0% 

100% of 

designs for 

Mareseleng 
Access road 

from R37 

50% of 

designs for 
Mareseleng 
Access road 

from R37 

50% of 

designs for 

Mareseleng 
Access road 

from R37 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Project BSD/45: Madiseng access road to Moshate 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Madiseng 
access road to 

Moshate 

0% 

100% of 

designs for 

Madiseng 
access road to 

Moshate 

50% of 

designs for 
Madiseng 
access road 

to Moshate 

50% of 

designs for 

Madiseng 
access road to 

Moshate 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Project BSD/46: Rantho, Masha access mad to Moshate 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Rantho, 
Masha access 

road to 

Moshate 

0% 

100% of 

designs for 

Rantho, Masha 
access road to 

Moshate 

50% of 

designs for 
Rantho, 

Masha 

access road 

to Moshate 

50% of 

designs for 

Rantho, 

Masha access 

road to 

Moshate 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Project BSD/47: Praktiseer interna! street 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Praktiseer 

internal street 

0% 

100% of 

designs for 

Praktiseer 

internal street 

50% of 

designs for 
Praktiseer 

internal 

street 

50% of 

designs for 
Praktiseer 

internal street 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Prcyect BSD/48: Mapodile interna! Street upgrading 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Mapodile 
internal Street 
upgrading 

0% 

100% of 

designs for 

Mapodile 
internal Street 
upgrading 

50% of 

designs for 
Mapodile 
internal 

Street 

upgrading 

50% of 

designs for 

Mapodile 
internal Street 
upgrading 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Prcyect BSD/49: Mabocha (Thabapulane) internal Street 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of designs 
for Mabocha 
(Thabapulane) 
internal Street 

0% 

100% of 

designs for 

Mabocha 
(Thabapulane) 
internal Street 

50% of 

designs for 
Mabocha 
(Thabapulan 
e) internal 
Street 

50% of 

designs for 
Mabocha 
(Thabapulane 
) internal 

Street 

N/A. 

N/A 

Design 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Prcyect BSD/50: Upgrading of internal street Burgersfort (ext 5 8.10) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of Upgrading 
of internal 

street 

Burgersfort (ext 

5 &10) 

0% 

100% of 

Upgrading of 
internal street 
Burgersfort (ext 

5 &10) 

25% of 

Upgrading of 
internal 

street 
Burgersfort 
(ext 5 &10) 

25% of 

Upgrading of 
internal street 
Burgersfort 
(ext 5 &10) 

25% of 

Upgrading of 
internal street 
Burgersfort 
(ext 5 &10) 

25% of 

Upgrading of 
internal street 
Burgersfort 
(ext 5 &10) 

Completion 

certificates 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Prcyect BSD/51: Alverton internal Street upgrading 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% Progress of 
Alverton 

internal Street 
upgrading 

0% 

100% Progress 
of Alverton 

internal Street 
upgrading 

25% 

Progress of 
Alverton 

internal 

Street 

upgrading 

25% Progress 
of Alverton 

internal Street 
upgrading 

25% Progress 
of Alverton 

internal Street 
upgrading 

25% Progress 
of Alverton 

internal Street 
upgrading 

Completion 

certificates 

Technical 

Services 

Budget (R) 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

N/A. 

S71 

reports 
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Project: BSD/52 Facilitation of Alternative roads to ease traffic Congestion Burgersfort 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% Progress 
facilitation of 

Alternative roads 

to Ease traffic 

Congestion 

Burgersfort 

0% 

100% facilitation 

of Alternative 

roads to ease 
traffic Congestion 
Burgersfort 

25% 

facilitation of 

Alternative 

roads to ease 

traffic 

Congestion 

Burgersfort 

25% facilitation 

of Alternative 

roads to ease 

traffic 

Congestion 

Burgersfort 

25% facilitation 

of Alternative 

roads to ease 

traffic 

Congestion 

Burgersfort 

25% facilitation 

of Alternative 

roads to ease 

traffic 

Congestion 

Burgersfort 

Facilitation 

report 

Technical 

Services 

Budget (R) 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 reports 



Project: BSD/53 Facilitation of new Burgersfort taxi ranks 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of facilitation 

of new 

Burgersfort taxi 
ranks 

0% 

100% of 

facilitation of new 
Burgersfort taxi 
ranks 

25% of 

facilitation of 

new 

Burgersfort 
taxi ranks 

25% of 

facilitation of 
new Burgersfort 
taxi ranks 

25% of 

facilitation of 
new Burgersfort 
taxi ranks 

25% of 

facilitation of 
new Burgersfort 
taxi ranks 

Facilitation 

report 

Technical 

Services 

Budget (R) 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 reports 
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Project: BSD/54 Operation Mabone 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

Q4 

Evidence 

Responsible 

department 

# of Households 

Electrified 

13 500 

Facilitation report 

N/A 

N/A 

N/A 

N/A 

Facilitation 

report 

Technical 

Services 

Budget (R) 

R120 000 

000 

S71 reports 

N/A 

N/A 

N/A 

N/A 

S71 reports 
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KPA 04: Local Economic Development 

Objective: To create an environment that promotes growth, development thereby facilitatingjob creation and inequality poverty 


Project LED/01: LED Fora 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of LED/Sector 

Forums held 

4 

4 LED Forums 
held 

1 LED for a 
held 

1 LED for a 
held 

1 LED for a 
held 

1 LED for a 
held 

Minutes and 

attendant 

register 

LED 

department 

Budget ® 

R100 000 

R100 000 

R25 000 

R25 000 

R25 000 

R25 000 

s71 report 


# of Economic 

Summits Held 

2 

2 Summits Held 
(LED Summit & 
Jobs Summit) 

N/A 

1 - Summits 

Held 

(LED 

Summit & 
Jobs 

Summit) 

N/A 

1 - Summits 
Held 

(LED Summit 
& 

Jobs 

Summit) 

Minutes and 

attendant 

register 

LED 

department 

Budget (R) 

R150 000 

R150 000 

N/A 

R75 000 

N/A 

R75 000 

s71 report 
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Project LED/02: Rationalization & Review of LED Strategy 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% rationalization 
& review of LED 
plan 

0 

100% 

rationalization & 
review of LED plan 

50% 

rationalization 
& review of 
LED plan 

50% 

rationalization & 
review of LED 
plan 

N/A 

N/A 

Invitation, 

minutes, 

attendant 

register, 

report 

LED 

department 

Budget (R) 

R0.00 

R500 000 

R250 000 

R250 000 

R0.00 

R0.00 

s71 report 



Project LED/3 SEZ Municipal, Special Presidential Mining Package & Distressed Mining Towns-Regeneration Programme 


Performance 

Indicator 

Base 

line 

2018/19 Target 

Q1 

Q2 

Q3 

cw 

Eviden 

ce 

Respon 

sible 

departm 

ent 

# of initiatives 
towards support of 
SEZ, Special 
Presidential 

Mining Package & 
Distressed Mining 
Towns- 
Regeneration 
Programme 

0 

4 Initiatives 
towards SEZ 
Support, Special 
Presidential 

Mining Package & 
Distressed Mining 
Towns- 
Regeneration 
Programme 

1 - Initiatives 
towards SEZ 
Support, 

Special 

Presidential 

Mining 

Package & 
Distressed 
Mining 

Towns- 

1 - 

Initiatives 

towards 

SEZ 

Support, 

Special 

Presidential 

Mining 

Package & 

Distressed 

Mining 

1 - 

Initiatives 

towards 

SEZ 

Support, 

Special 

Presidential 

Mining 

Package & 

Distressed 

Mining 

1 - Initiatives 
towards SEZ 
Support, 

Special 

Presidential 

Mining 

Package & 
Distressed 
Mining 

Towns- 

SEZ 

report 

LED 

departm 

ent 
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Performance 

Indicator 

Base 

line 

2018/19 Target 

Q1 

Q2 

03 

04 

Eviden 

ce 

Respon 

sible 

departm 

ent 




Regeneration 

Programme 

Towns- 

Regenerati 

on 

Programme 

Towns- 

Regeneratio 

n 

Programme 

Regeneration 

Programme 



Budget(R) 

N/A 

R100 000 

R25 000 

R25 000 

R25 000 

R25 000 

s71 

report 
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Project LED/04: Local Farmers and Cooperatives Support 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

04 

Evidence 

Responsible 

department 

# of existing 
Agricultural 
schemes 
resuscitated 

0 

Follow-Up support 
to 4 existing 
Agricultural 
schemes 
resuscitated 

Follow-Up 

support to 4 

existing 

Agricultural 

schemes 

resuscitated 

Follow-Up 

support to 4 

existing 

Agricultural 

schemes 

resuscitated 

Follow-Up 

support to 4 

existing 

Agricultural 

schemes 

resuscitated 

Follow-Up 

support to 4 

existing 

Agricultural 

schemes 

resuscitated 

Agricultural 

project 

Support 

report 

LED 

department 

Budget (R) 

R0.00 

R500 000 

R12 500 

R12 500 

R12 500 

R12 500 

s71 report 


# of sustained 
agricultural 
projects 
supported 

4 

8 stained 
agricultural 
projects supported 

2stained 

agricultural 

projects 

supported 

2stained 

agricultural 

projects 

supported 

2stained 

agricultural 

projects 

supported 

2stained 

agricultural 

projects 

supported 

Agricultural 

project 

Support 

report 

LED 

department 

Budget (R) 

R400 000 

R800 000 

R200 000 

R200 000 

R200 000 

R200 000 

s71 report 


#of Agri-Park 

Cooperatives/SM 

MEs 

Supported 

3 

05 New 

Agricultural 
projects supported 

N/A 

03 New 
Agricultural 
projects 
supported 

N/A 

02 New 
Agricultural 
projects 
supported 

Agricultural 

project 

Support 

report 

LED 

department 

Budget (R) 

R100 000 

R1 500 000 

R0.00 

R1 000 000 

R0.00 

R500 000 

s71 report 


#of New 
Agricultural 
projects 
supported 

0 

05 Agri-PARK 
Participating 
cooperatives/SM 
MEs supported 

N/A 

05 Agri-PARK 
Participating 
cooperatives/SM 
MEs supported 

N/A 

05 Agri-PARK 
Participating 
cooperatives/SM 
MEs supported 

Agricultural 

project 

Support 

report 

LED 

department 

Budget(R) 

R0.00 

R800 000 

R0.00 

R800 000 

R0.00 

R800 000 

s71 report 
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# of Reports on 
agricultural 
market linkages 

4 

04 Agricultural 
Market Linkages 
Reports 

01 Agricultural 
Market 

Linkages 

Reports 

01 Agricultural 
Market Linkages 
Reports 

01 Agricultural 
Market Linkages 
Reports 

01 Agricultural 
Market Linkages 
Reports 

Agricultural 

project 

Support 

report 

LED 

department 

Budget® 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

s71 report 


# of farmer 
agricultural 
workshops & 
Summits 
facilitated 

0 

02 Agricultural 
Workshops and 

02 Agricultural 
Summits/Seminar 
s facilitated 

01 Agricultural 

Workshops 

facilitated 

0 Agricultural 
Summits/Semin 
ars facilitated 

01 Agricultural 

Workshops 

facilitated 

0 Agricultural 
Summits/Semin 
ars facilitated 

Invitations, 

minutes, 

attendant 

register 

LED 

department 

Budget ® 

R0.00 

R200 000 

R50 000 

R50 000 

R50 000 

R50 000 

s71 report 



Project LED/05 Street Traders (Hawkers) Support 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress in 
construction of 

New hawkers 
stalls Phase 1 

38 Hawkers 
stall 

constructed 

100% progress 
in construction 
of New hawkers 
stalls Phase 1 

25% progress 
in construction 
of New 

hawkers stalls 
Phase 1 

25% progress 
in construction 
of New 

hawkers stalls 
Phase 1 

25% progress in 
construction of 
New hawkers 
stalls Phase 1 

25% progress in 
construction of 
New hawkers 
stalls Phase 1 

construction 
of New 
hawkers 
stalls 

LED 

department 

Budget (R) 

R2 000 000 

R1 500 000 

R375 000 

R375 000 

R375 000 

R375 000 

s71 report 


# of existing 
hawker stalls 
serviced 

4 

4 existing 
hawker stalls 
serviced 

1 existing 
hawker stalls 
serviced 

1 existing 
hawker stalls 
serviced 

1 existing 
hawker stalls 
serviced 

1 existing 
hawker stalls 
serviced 

Hawkers 
stalls reports 

LED 

department 

Budget (R) 

R150 000 

R2 00 000 

R50 000 

R50 000 

R50 000 

R50 000 

s71 report 


% in development 
of Informal 

Trading By-Law 

0 

100% in 
development of 

25% in 
development 
of Informal 

25% in 
development 
of Informal 

25% in 

development of 

25% in 

development of 

Informal 
Trading By- 
Law 

LED 

department 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 



Informal Trading 
By-Law 

Trading By- 
Law 

Trading By- 
Law 

Informal Trading 
By-Law 

Informal Trading 
By-Law 



Budget(R) 

RO.O 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 report 



Project LED/06: Local Business Skills Support 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of business 
skills 

Trainings/Worksh 
ops facilitated 

0 

04 business skills 
Trainings/Worksh 
ops facilitated 

02 business 
skills 

Trainings/Works 
hops facilitated 

N/A 

02 business 
skills 

Trainings/Works 
hops facilitated 

N/A 

Invitations, 

minutes, 

attendant 

register 

LED 

department 

Budget (R) 

R0.00 

R30 000 

R15 000 

R0.00 

R15 000 

R0.00 

s71 report 


# of business 

exhibitions 

facilitated 

0 

02 Business 

exhibitions 

facilitated 

01 Business 

exhibitions 

facilitated 

N/A 

01 Business 

exhibitions 

facilitated 

N/A 

Invitations, 

minutes, 

attendant 

register 


Budget (R) 

R0.00 

R50 000 

R25 000 

R0.00 

R25 000 

R0.00 

s71 report 


# of Reports 
towards 

establishment of 
Local Business’ 
Advisory Centers 
(SEDA 

Partnership). 

0 

04 Reports 
towards operation 
of Local Business’ 
Advisory Centers 
(Burgersfort and 
Apel Areas) 

01 Reports 
towards 
operation of 

Local Business’ 
Advisory Centers 
(Burgersfort and 
Apel Areas) 

01 Reports 
towards 
operation of 
Local 

Business’ 

Advisory 

Centers 

(Burgersfort 

01 Reports 
towards 
operation of 

Local Business’ 
Advisory 

Centers 

(Burgersfort and 
Apel Areas) 

01 Reports 
towards 
operation of 

Local Business’ 
Advisory 

Centers 

(Burgersfort and 
Apel Areas) 

Local 

Business’ 

Advisory 

report 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 





and Apel 

Areas) 





Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

s71 report 


# of Local 

Business Advisory 
Business Advisory 
Centre Ward- 
Based Outreach 
Programmes 

0 

4 Local Business 
Advisory Business 
Advisory Centre 
Ward-Based 
Outreach 
Programmes 

1 Local Business 
Advisory 

Business 

Advisory Centre 
Ward-Based 
Outreach 
Programmes 

1 Local 

Business 

Advisory 

Business 

Advisory 

Centre Ward- 
Based 

Outreach 

Programmes 

1 Local 

Business 

Advisory 

Business 

Advisory Centre 
Ward-Based 
Outreach 
Programmes 

1 Local 

Business 

Advisory 

Business 

Advisory Centre 
Ward-Based 
Outreach 
Programmes 

Local 

Business 

Advisory 

report 

LED 

department 

Budget (R) 

R0.00 

R100 000 

R25 000 

R25 000 

R25 000 

R25 000 

S71 report 



Project LED/07: Mentorship Support for Youth, Women & People with Disabilities SMMEs 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

#of Youth, 

Women & People 
with Disabilities 
SMMEs 
supported 

4 

*02 Youth, 

*02 Women & *02 
People with 
Disabilities 

SMMEs supported 

N/A 

*01 Youth, 

*01 Women & 

*01 People with 
Disabilities 
SMMEs 
supported 

N/A 

*01 Youth, 

*01 Women & 

*01 People with 
Disabilities 
SMMEs 
supported 

SMME 

empowermen 
t report 

LED 

department 

Budget (R) 

R500 000 

R700 000 

R0.00 

R350 000 

R0.00 

R350 000 

s71 report 
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Project LED/8 Mining & Industrial Facilitation 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Fetakgomo- 
Tubatse 

Municipal Mining 
Forums Held 

0 

4 - Quarterly 

Mining Forums 

Held 

1 - Quarterly 
Mining 

Forums Held 

1 - Quarterly 
Mining Forums 
Held 

1 - Quarterly 
Mining Forums 
Held 

1 - Quarterly 
Mining Forums 
Held 

Minutes and 

attendant 

register 

LED 

department 

Budget (R) 

R0.00 

N/A 

N/A 

N/A 

N/A 

N/A 

s71 report 


# of Social Labour 

Plans Monitored 

11 

*16 Social Labour 

Plans Monitored 

*16 Social 

Labour Plans 

Monitored 

*16 Social 

Labour Plans 

Monitored 

*16 Social 

Labour Plans 

Monitored 

*16 Social 

Labour Plans 

Monitored 

SLP 

monitoring 

report 

LED 

department 

Budget (R) 

R0.00 

N/A 

N/A 

N/A 

N/A 

N/A 

s71 report 


# of initiatives 

towards 

facilitation of 
Mining 

Community 

Stakeholder 

Engagement 

Forums 

0 

*20 Initiatives 

facilitation of 
Mining 

Community 

Stakeholder 

Engagement 

Forums 

5 Initiatives 

facilitation of 

Mining 

Community 

Stakeholder 

Engagement 

Forums 

5 Initiatives 

facilitation of 

Mining 

Community 

Stakeholder 

Engagement 

Forums 

5 Initiatives 

facilitation of 

Mining 

Community 

Stakeholder 

Engagement 

Forums 

5 Initiatives 

facilitation of 

Mining 

Community 

Stakeholder 

Engagement 

Forums 

Community 

facilitation 

report 

LED 

department 

Budget (R) 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 report 


# of initiatives 

towards the 
development of 
mining training 
college 

New 

indicator 

4 initiatives 

towards the 
development of 
mining training 
college 

1 - initiatives 

towards the 
development 
of mining 
training 
college 

1 - initiatives 

towards the 
development of 
mining training 
college 

1 - initiatives 

towards the 
development of 
mining training 
college 

1 - initiatives 

towards the 
development of 
mining training 
college 

Mining 

training 

reports 


Budget (R) 

N/A 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 reports 


% response on 
Mining 

Community 

0% 

100% Response 
on Mining 
Community 

25% Response 
on Mining 
Community 

25% Response 
on Mining 
Community 

25% Response 
on Mining 
Community 

25% Response 
on Mining 
Community 

Mining 

community 

intervention 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Interventions and 

Stabilization 


Interventions and 

Stabilization 

Interventions 

and 

Stabilization 

Interventions 

and Stabilization 

Interventions 

and Stabilization 

Interventions 

and Stabilization 

and 

stabilization 

report 


Budget (R) 


N/A 

N/A 

N/A 

N/A 

N/A 

S71 report 



Project LED/ 09: Job new opportunities created through municipalities 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of job 

opportunities 

created through 

municipal 

supported 

initiatives 

250 

500 job 

opportunities 

created through 

Municipal 

supported 

initiatives 

125 job 

opportunities 

created 

through 

Municipal 

supported 

initiatives 

125 job 

opportunities 

created through 

Municipal 

supported 

initiatives 

125 job 

opportunities 

created through 

Municipal 

supported 

initiatives 

125 job 

opportunities 

created through 

Municipal 

supported 

initiatives 

Job creation 
report 

LED 

department 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

s71 report 
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Project LED/10: Strategic partnerships 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

Q4 

Evidence 

Responsible 

department 

# of signed 

MoU/SLA/ToR 

through strategic 

partnerships 

towards local 

economic 

development 

02 

02 of signed 

MoU/SLA/ToR 

through strategic 

partnerships 

towards local 

economic 

development 

N/A 

01 of signed 

MoU/SLA/ToR 

through strategic 

partnerships 

towards local 

economic 

development 

N/A 

01 of signed 

MoU/SLA/ToR 

through strategic 

partnerships 

towards local 

economic 

development 

of signed 
MoU/SLA/To 

R 

LED 

department 

Budget (R) 

R0.00 

0.00 

R0.00 

0.00 

R0.00 

0.00 

s71 report 



Project LED/11: Promotion of Local Tourism 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

#of overnight 
accommodatio 
n facilities 
graded and 
supported 

3 

5 

accommodation 
facilities graded 
and supported 

N/A 

N/A 

5 accommodation 
facilities graded 
and supported 

N/A 

Accommodati 
on facilitation 
graded report 

LED 

department 

Budget (R) 

R150 000 

R200 000 

N/A 

N/A 

R200 000 

N/A 

s71 report 


#of tourism 
attraction sites 
promoted 

3 

4 tourists 
attraction sites 
promoted (Eco 

2 - tourists 
attraction sites 

N/A 

2 - tourists attraction 
sites promoted (, 
Potlake ,Tjate 

N/A 

Tourism 
attraction site 
reports 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

04 

Evidence 

Responsible 

department 



Caves, Penge, 
Potlake ,Tjate 

promoted (Eco 
Caves, Penge, 






Budget (R) 

R0.00 

R300 000 

R150 000 

N/A 

R150 000 

N/A 

s71 report 


# of tourism 

Sport and culture 
programmes 

facilitated 

New 

indicator 

*01 sport day 

facilitated 

(Lebidiki 

Magapatona Golf 
day)and 02 
cultural tourism 

programmes 

N/A 

N/A 

*01 sport day 
facilitated (Lebidiki 
Magapatona Golf 
day) and 02 cultural 
tourism programmes 

N/A 

Sport day 
report 


Budget (R) 

R0.00 

R300 000 

N/A 

N/A 

R300 000 

N/A 

S71 report 


#of LED 

brochure and 
marketing/prom 
otional materials 

New 

indicator 

*01 LED brochure 
, 08 municipal 
entrance and 
signage boards 
and tour sites cd 

N/A 

*01 LED 
brochure, 08 
municipal 
entrance and 
signage 
boards and 

tour sites cd 

N/A 

N/A 

LED 

brochure 


Budget (R) 

R0.00 

R 300 000 

N/A 

R 300 000 

N/A 

N/A 

S71 report 


# of Tourist 
guides training 
facilitated 

New 

Indicator 

02 tourist 
guides training 
facilitated 

N/A 

N/A 

02 tourist guides 
training facilitated 

N/A 

Tourist 

guides 


Budget (R) 

R0.00 

R 100 000 

N/A 

N/A 

R 100 000 

N/A 

S71 report 
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Project LED/12: Fetakgomo Greater Tubatse Tourism Information Centre 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of initiatives 
towards 

establishment of 
Fetakgomo 

Greater Tubatse 
Information 

Centre 

0 

4 initiatives 
towards 

establishment of 
Fetakgomo 

Greater Tubatse 
Information 

Centre 

1 initiatives 
towards 
establishment 
of Fetakgomo 
Greater 

Tubatse 

Information 

Centre 

1 initiatives 
towards 

establishment of 
Fetakgomo 
Greater Tubatse 
Information 

Centre 

1 initiatives 
towards 

establishment of 
Fetakgomo 
Greater Tubatse 
Information 

Centre 

1 initiatives 
towards 

establishment of 
Fetakgomo 
Greater Tubatse 
Information 

Centre 

Initiative 

reports 

LED 

department 

Budget (R) 

R0.00 

R200 000 

R50 000 

R50 000 

R50 000 

R50 000 

s71 report 



Project LED/13 Development of Tjate Heritage and Tourism site 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress on 
the development 
of Tjate Heritage 
& Tour Site 

0% 

50% progress on 
the 

infrastructural 
development of 
Tjate Heritage 

Site 

N/A 

25% progress on 
the 

infrastructural 
development of 
Tjate Heritage 

Site 

25% progress on 
the 

infrastructural 
development of 
Tjate Heritage 

Site 

N/A 

Tjate 

development 

report 

LEDT 

Budget (R) 

R0.00 

R 500 000 

N/A 

R 250 000 

R 250 000 

N/A 

S71 report 
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Project LED/14IDP and SLP integration resource mobilization 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# of Reports on 

integration 

resource 

mobilization 

New 

indicator 

4 Reports 
generated for 
integration 
resource 

mobilization 

1 - Reports 

generated 

for 

integration 

resource 

mobilization 

1 - Reports 
generated for 
integration 
resource 

mobilization 

1 - Reports 
generated for 
integration 
resource 

mobilization 

1 - Reports 
generated for 
integration 
resource 

mobilization 

integration 

resource 

mobilizatio 
n report 

LEDT 

Budget(R) 

R0.00 

R 1 500 000 

R 375 000 

R 375 000 

R 375 000 

R 375 000 

S71 report 
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KPA 05: Financial Viability and Management 

Objective: To improve overall municipal financial management 
Project BTO/OI: Revenue Management 


Performance 

Indicator 

Baselin 

e 

2018/19 Target 

Q1 

Q2 

03 

cw 

Evidence 

Responsib 

le 

depart men 

t 

% revenue 
collected from 
rental of 
municipal 
facilities 

75% 

98% revenue 
collected from 
rental of 
municipal 
facilities 

98% 

revenue 

collected 
from rental 
of municipal 
facilities 

98% revenue 
collected from 
rental of 
municipal 
facilities 

98% revenue 
collected from 
rental of 
municipal 
facilities 

98% revenue 
collected from 
rental of 
municipal 
facilities 

Revenue 

collection 

report 

Budget and 
Treasury 

% revenue 
collected from 
Government 
debts 

30% 

30% revenue 
collected from 
Government 
debts 

30% 

revenue 

collected 

from 

Government 

debts 

30% revenue 
collected from 
Government 
debts 

30% revenue 
collected from 
Government 
debts 

30% revenue 
collected from 
Government 
debts 

Revenue 

collection 

report 

Budget and 
Treasury 

% revenue 
collected from 
refuse removal 

30% 

60% revenue 
collected refuse 
removal 

Refuse 

removal 

60% 

Refuse 
removal 60% 

Refuse 
removal 60% 

Refuse 
removal 60% 

Revenue 

collection 

report 

Budget and 
Treasury 
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% revenue 
collected from 
Property rates 

56% 

60% revenue 
Property rates 
from Property 
rates 

Property 
rates 60% 

Property rates 
60% 

Property rates 
60% 

Property rates 
60% 

Revenue 

collection 

report 

Budget and 
Treasury 

Budget(R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 reports 


# of lease 
agreements 
concluded for 
all municipal 
investment 
properties 

2 

4 lease 
agreements 
concluded for 
all municipal 
investment 
properties 

1 lease 

agreements 

concluded 

for all 
municipal 
investment 
properties 

1 lease 
agreements 
concluded for 
all municipal 
investment 
properties 

1 lease 
agreements 
concluded for 
all municipal 
investment 
properties 

1 lease 
agreements 
concluded for 
all municipal 
investment 
properties 

Revenue 

collection 

report 

Budget and 
Treasury 

Budget(R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 reports 
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Project BTO/02: Asset and Inventory Management 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Municipal 

Assets 

Maintenance 

Reports 

produced 

3 

12 Municipal 

Assets 

Maintenance 

Reports 

produced 

3 Municipal 

Assets 

Maintenance 

Reports 

produced 

3 Municipal 

Assets 

Maintenance 

Reports 

produced 

3 Municipal 

Assets 

Maintenance 

Reports 

produced 

3 Municipal 

Assets 

Maintenance 

Reports 

produced 

Signed 

monthly 

assets 

reports 

Budget and 
Treasury 

# of Asset 

counts 

conducted 

3 

4 Asset counts 
concluded 

1 Asset 

counts 

concluded 

1 Asset 

counts 

concluded 

1 Asset 

counts 

concluded 

1 Asset 

counts 

concluded 

Asset 

report 

Budget and 
Treasury 

Turnaround 
time in insuring 
assets after 
delivered to the 
municipality 

30 

working 

days 

30 working 
days 

turnaround time 
in insuring 
assets after 
delivered to the 
municipality 

30 working 
days 

turnaround 
time in 
insuring 
assets after 
delivered to 
the 

municipality 

30 working 
days 

turnaround 
time in 
insuring 
assets after 
delivered to 
the 

municipality 

30 working 
days 

turnaround 
time in 
insuring 
assets after 
delivered to 
the 

municipality 

30 working 
days 

turnaround 
time in 
insuring 
assets after 
delivered to 
the 

municipality 

Asset 

report 

Budget and 
Treasury 

# of inventory 

reports 

produced 

3 

4 - inventory 

reports 

produced 

1 - inventory 

reports 

produced 

1 - inventory 

reports 

produced 

1 - inventory 

reports 

produced 

1 - inventory 

reports 

produced 

Inventory 

report 

Budget and 
Treasury 

# of inventory 

count 

conducted 

3 

4 - inventory 

count 

conducted 

1 - inventory 

count 

conducted 

1 - inventory 

count 

conducted 

1 - inventory 

count 

conducted 

1 - inventory 

count 

conducted 

Inventory 

report 

Budget and 
Treasury 
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Due date for 
the 

Procurement of 
Asset 

Management 

System 

Asset 
register 
in place 

30 September 
2017 

30 

September 

2017 

N/A 

N/A 

N/A 

Asset 
manageme 
nt system 

Budget and 
Treasury 

Budget (R) 

NIA 

R2 OOO OOO 

R2 OOO OOO 

NIA 

N/A 

NIA 

S71 

reports 


Due date for 
Procurement of 
Fleet tracking 
Management 
system 

Municip 
al fleet 

31 December 
2017 

N/A 

31 December 
2017 

N/A 

N/A 

Fleet 

manageme 
nt report 

Budget and 
treasury 

Budget (R) 

NIA 

R 2 OOO OOO 

NIA 

R1 500 000 

N/A 

N/A 

S71 

reports 
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Project BTC* 03: Compilation of Supplementary Valuation Roll 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# 

supplementary 
valuation roll 
compiled 

2015/16 
supplem 
entary 
valuatio 
n roll 

1 

supplementary 

valuation roll 

compiled 

N/A 

1 

supplementar 

y valuation roll 

compiled 

N/A 

N/A 

Supplemen 
tary roll 

Budget and 
Treasury 

Budget (R) 

R500 

000 

R1 000 000 

R0.00 

R1 000 000 

R0.00 

FRO. 00 

S71 

reports 
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Project BTO/04: Budget & Financial Reporting 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

#of MFMA 
compliance 
reports 

12 

12 Monthly 
Reports (s71) 
submit 

3 Monthly 
Reports 
(s71) submit 

3 Monthly 
Reports (s71) 
submit 

3 Monthly 
Reports (s71) 
submit 

3 Monthly 
Reports (s71) 
submit 

Confirmatio 

n of 

submission 

to NT 

Budget and 
Treasury 

4 

4 Quarterly 
Reports (s52) 

1 Quarterly 

Reports 

(s52) 

1 Quarterly 
Reports (s52) 

1 Quarterly 
Reports (s52) 

1 Quarterly 
Reports (s52) 

Council 

resolutions 

Budget and 
Treasury 

2 

1 Budget 
Adjustment 
Reports (s28) 

N/A 

N/A 

1 Budget 
Adjustment 
Reports (s28) 

N/A 

Council 

resolutions 

Budget and 
Treasury 

1 

1 Mid-Year 
Report (s72) 

N/A 

N/A 

1 Mid-Year 
Report (s72) 

N/A 

Council 

resolutions 

Budget and 
Treasury 

Submission 

date of 

2016/17 AFS 

31 

August 

2016 

31 st August 

2017 

31 st August 
2017 

N/A 

N/A 

N/A 

Acknowled 
gement 
letter by 

AG 

Budget and 
Treasury 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 
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Prcyect BTC* 05: SCM Implementation 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of time CSD 
compliance 
communicated 
to public 

CSD 

complia 

nee 

Program 

me 

develop 

ed 

4 times CSD 
compliance 
communicated 
to public 

1 times 

CSD 

compliance 
communicat 
ed to public 

1 times CSD 
compliance 
communicate 
d to public 

1 times CSD 
compliance 
communicate 
d to public 

1 times CSD 
compliance 
communicate 
d to public 

Public 

notice 

Budget and 
Treasury 

Due date for 
allocating a 
computer room 
for registration 
of CSD 

Comput 

ers 

available 

30 September 
2017 

30 

September 

2017 

N/A 

N/A 

N/A 

CSD 

registration 

report 

Budget and 
Treasury 

Completion 
date in 
reviewing 
Demand 

30 June 

2016 

30 th June 2018 

N/A 

N/A 

N/A 

30 th June 

2018 


Budget and 
Treasury 
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Performance 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

Indicator 








department 

Management 
Plan (DMP) 









#of keySCM 

4 

4 SCM reports 

4 SCM 

4 SCM 

4 SCM 

4 SCM 

SCM report 

Budget and 

reports submit 


submitted to 

reports 

reports 

reports 

reports 


Treasury 

to council 


council 

submitted to 

submitted to 

submitted to 

submitted to 





-Deviation 

council 

council 

council 

council 





Report, 

-Deviation 

-Deviation 

-Deviation 

-Deviation 





-Tenders 

Report, 

Report, 

Report, 

Report, 





awarded report, 

-Tenders 

-Tenders 

-Tenders 

-Tenders 





-Purchase 

Order Report 

awarded 

report, 

awarded 

report, 

awarded 

report, 

awarded 

report, 





-Service 

Providers’ 

-Purchase 

-Purchase 

-Purchase 

-Purchase 





Order Report 

Order Report 

Order Report 

Order Report 





Performance 

-Service 

-Service 

-Service 

-Service 






Providers’ 

Providers’ 

Providers’ 

Providers’ 






Performance 

Performance 

Performance 

Performance 



# of contract 

2 

4- contract 

1 - contract 

1 - contract 

1 - contract 

1 - contract 

Council 

Budget and 

performance 


performance 

performance 

performance 

performance 

performance 

resolution 

treasury 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

reports 
submitted to 

council 


reports 
submitted to 

council 

reports 
submitted to 

council 

reports 
submitted to 

council 

reports 
submitted to 

council 

reports 
submitted to 

council 



% bids 

awarded to 

SMME’s 

30% 

Women, 20% 

Youth, 50% 

People living 
with Disability 
10% 

Women, 

20% 

Youth, 50% 

People living 
with 

Disability 

10% 

Women, 20% 

Youth, 50% 

People living 
with Disability 
10% 

Women, 20% 

Youth, 50% 

People living 
with Disability 
10% 

Women, 20% 

Youth, 50% 

People living 
with Disability 
10% 

SMME 

report 

Budget and 
treasury 

% tenders 

above 

R100 000 

submitted to 

National 

Treasury 

100% 

tenders 

above 

R100 00 

0 

submitte 

d to 

National 

Treasury 

100% tenders 

above 

R100 000 

submitted to 

National 

Treasury 

100% 

tenders 

above 

R100 000 

submitted to 

National 

Treasury 

100% tenders 

above 

R100 000 

submitted to 

National 

Treasury 

100% tenders 

above 

R100 000 

submitted to 

National 

Treasury 

100% tenders 

above 

R100 000 

submitted to 

National 

Treasury 

SCM report 

Budget and 
treasury 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

%0f 

100% of 

100% of 

100% of 

100% of 

100% of 

100% of 

SCM report 

Budget and 

construction 

construe 

construction 

construction 

construction 

construction 

construction 


treasury 

tenders 

tion 

tenders 

tenders 

tenders 

tenders 

tenders 



advertised on 

tenders 

advertised on 

advertised 

advertised on 

advertised on 

advertised on 



the CIDB 

advertis 

the CIDB 

on the CIDB 

the CIDB 

the CIDB 

the CIDB 



website 

ed on 

website 

website 

website 

website 

website 




the 









CIDB 









website 
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Prcyect BTO/6: Review of Finance Policies and Strategies 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

#of finance 

policies 

reviewed 

2 

11 finance 

policies 

reviewed 

-Bad-debts 
Policy; Credit 
and Debt 
policy; Tariff 
Policy; Property 
Rates Policy; 
Cash Shortage 
Policy; SCM 
Policy 

- Asset 
Management 
Policy 

- Budget and 
Virement Policy 

N/A 

N/A 

N/A 

11 policies 
reviewed 

-Bad-debts 
Policy; Credit 
and Debt 
policy; Tariff 
Policy; 

Property 

Rates Policy; 
Cash 

Shortage 

Policy; SCM 
Policy 

- Asset 

Management 

Policy 

Finance 

policies 

Budget and 
Treasury 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

(Responsible 

department 



- Indigent 
Management 
Policy 

- Cash and 

Investment 

Policy 

- Finance 

manual 




- Budget and 
Virement 

Policy 

- Indigent 
Management 
Policy 

- Cash and 

Investment 

Policy 

- Finance 

manual 



Budget (R) 

FRO. 00 

FRO. 00 

FRO. 00 

FRO. 00 

FRO. 00 

FR0.00 

S71 

reports 
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Project BTCV 07: Expenditure Management 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Turnaround 

time for 

payment of 

creditors 

30 days 

30 days 

turnaround in 

payment of 

Creditors from 

date of receipt 

of invoice in 

BTO 

30 days 
turnaround 
in payment 
of Creditors 
from date of 
receipt of 
invoice in 

BTO 

30 days 
turnaround in 
payment of 
Creditors from 
date of receipt 
of invoice in 
BTO 

30 days 
turnaround in 
payment of 
Creditors from 
date of receipt 
of invoice in 
BTO 

30 days 
turnaround in 
payment of 
Creditors from 
date of receipt 
of invoice in 
BTO 

Creditor 

report 

Budget and 
Treasury 

Budget (R) 

R0.00 

RD.00 

RD.00 

RD.00 

R0.00 

R0.00 

S71 

reports 
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Project BT(y08: Indigent Register Management 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of FBE& 

FBRR reports 
submitted to 
council 

0 

4 FBE& FBRR 
reports 
submitted to 
council 

1 FBE& 

FBRR 
reports 
submitted to 
council 

1 FBE& 

FBRR reports 
submitted to 
council 

1 FBE& 

FBRR reports 
submitted to 
council 

1 FBE& 

FBRR reports 
submitted to 
council 

Indigent 

register 

Budget and 
treasury 

Budget(R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 



Project BTC3/09: mSCOA implementation 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of mSCOA 
compliance 
reports 
submitted to 

National 

Treasury 

0 

12mSCOA 
compliance 
reports 
submitted to 

National 

Treasury 

3 mSCOA 
compliance 
reports 
submitted to 

National 

Treasury 

3 mSCOA 
compliance 
reports 
submitted to 

National 

Treasury 

3 mSCOA 
compliance 
reports 
submitted to 

National 

Treasury 

3 mSCOA 
compliance 
reports 
submitted to 

National 

Treasury 

mSCOA 

report 

Budget and 
treasury 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Budget (R) 

N/A 

R1 000 000 

R250 000 

R250 000 

R250 000 

R250 000 

S71 

reports 



Project HTQ/10: Operation Clean Audit 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

R-value of 

fruitless & 

wasteful 

expenditure 

0 

RO fruitless 
expenditure 

RO fruitless 
expenditure 

RO fruitless 
expenditure 

RO fruitless 
expenditure 

RO fruitless 
expenditure 

Expenditur 
e Report 

Budget and 
treasury 

R - value of 

unauthorized 

expenditure 

0 

RO 

unauthorized 

expenditure 

RO 

unauthorized 

expenditure 

RO 

unauthorized 

expenditure 

RO 

unauthorized 

expenditure 

RO 

unauthorized 

expenditure 

Expenditur 
e Report 

Budget and 
treasury 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 










# of material 

misstatements 

ofAFS 

0 

0 material 

misstatements 

ofAFS 

0 material 

misstatemen 

ts ofAFS 

0 material 

misstatements 

ofAFS 

0 material 

misstatements 

ofAFS 

0 material 

misstatements 

ofAFS 

Expenditur 
e Report 

Budget and 
treasury 

# of FGTM’s 
employees 
doing business 
with FGTM 

reduced 

0 

0 FGTM’s 
employees 
doing business 
with FGTM 

0 FGTM’s 
employees 
doing 
business 

with FGTM 

0 FGTM’s 

employees 

doing 

business with 

FGTM 

0 FGTM’s 

employees 

doing 

business with 

FGTM 

0 FGTM’s 

employees 

doing 

business with 

FGTM 

Expenditur 
e Report 

Budget and 
treasury 

% in 

implementation 

80% 

100% 

implementation 

50% 

implementati 

50% 

implementatio 

N/A 

N/A 

AG action 
plan 

Budget and 
treasury 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

of Internal and 

External Audit 
action plan 


of Internal and 

External Audit 
action plan 

on of Internal 

and External 

Audit action 
plan 

n of Internal 

and External 

Audit action 
plan 





Budget (R) 

N/A 

N/A 

N/A 

N/A 

N/A 

N/A 

s71 report 
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KPA 06: Good Governance and Public Participation 
Objective. Promote the culture of participatory and good governance 


Project GG/01: Construction of Guardroom at Burgers fort Recreation Park 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% in the 

construction of 
guardroom for 
security 
personnel for 
them to work 

with ease 


100% completion 
date for 

construction of 
guardroom at 
Burgersfort 
Recreation Park 

25% 

completion 
date for 

construction 
of guardroom 
at Burgersfort 
Recreation 

Park 

25% completion 
date for 

construction of 
guardroom at 
Burgersfort 
Recreation Park 

25% completion 
date for 

construction of 
guardroom at 
Burgersfort 
Recreation Park 

25% completion 
date for 

construction of 
guardroom at 
Burgersfort 
Recreation Park 

Report 

Community 

Budget (R) 


N/A 

N/A 

N/A 

N/A 

N/A 

S71 report 
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Project GG/02: Rehabilitation of Ape! Recreation Park 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% Rehabilitation 
of Apel 

Recreational Park 


100% completion 
of Apel 

recreational park 

25% 

completion of 
Apel 

recreational 

park 

25% completion 
of Apel 
recreational 
park 

25% completion 
of Apel 
recreational 
park 

25% completion 
of Apel 
recreational 
park 

Report 

Community 

Services 

Budget (R) 


R 300 000 

R 75 000 

R 75 000 

R 75 000 

R 75 000 

S71 report 



Project GG/03: Construction of Spray park at Burgers fort & Apei Recreational parks 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# Expand 
services to attract 
community usage 

0 

2 Spray park 
developed at 
Burgersfort & Apel 
Parks 

N/A 

N/A 

2 Spray park 
developed at 
Burgersfort & 

Apel Parks 

N/A 

Report 

Community 

Services 

Budget (R) 

R0.00 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 report 
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Project GG/04: Development of Appiesdooring Regional Cemetery 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% construction of 
Apiesdoring 
regional cemetery 

0 

100% progress in 
construction of 
Apiesdoring 
regional cemetery 

25% progress 
in construction 
of Apiesdoring 
regional 
cemetery 

25% progress in 
construction of 
Apiesdoring 
regional 
cemetery 

25% progress in 
construction of 
Apiesdoring 
regional 
cemetery 

25% progress in 
construction of 
Apiesdoring 
regional 
cemetery 

Development 

report 

Community 

Services 

Budget (R) 

R0.00 

R1 500 000 

R375 000 

R375 000 

R375 000 

R375 000 

S71 reports 



Project GG/05: Purchase of Grass cutting tractor with slasher 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of grass cutting 
tractor with 

slasher 
purchased 

0 

1 grass cutting 
tractor with slasher 
purchased 

N/A 

1 grass 
cutting tractor 
with slasher 
purchased 

N/A 

N/A 

Report 

Community 

Services 

Budget (R) 

R0.00 

R650 000 

R0.00 

R650 000 

R0.00 

R0.00 

S71 reports 
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Project GG/06: Software for Cemetery management system 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# cemetery 

management 
system software 
purchased 

0 

1 cemetery 

management 
system software 
purchased 

N/A 

1 cemetery 
management 
software 
purchased 

N/A 

N/A 

Report 

Community 

Services 

Budget (R) 

R0.00 

R1 00 000 

R0.00 

R1 00 000 

R0.00 

R0.00 

S71 reports 



Project GG/07: Environmental awareness campaigns 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# environmental 

awareness 
campaigns held 

0 

4 environmental 

awareness 
campaigns held 

1 

environment 
al awareness 
campaigns 
held 

1 

environmental 

awareness 

campaigns 

held 

1 

environmental 

awareness 

campaigns 

held 

1 

environmental 

awareness 

campaigns 

held 

Report 

Community 

Services 

Budget (R) 

R0.00 

R1 00 000 

R25 000 

R25 000 

R25 000 

R25 000 

S71 reports 
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Project GG/08: Maintenance of cemeteries 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of municipal 

cemeteries 

maintained 

0 

4 municipal 

cemeteries 

maintained 

1 municipal 

cemeteries 

maintained 

1 municipal 

cemeteries 

maintained 

1 municipal 

cemeteries 

maintained 

1 municipal 

cemeteries 

maintained 

Report 

Community 

Services 

Budget (R) 

R0.00 

R200 000 

R50 000 

R50 000 

R50 000 

R50 000 

S71 reports 



Project GG/09: Feasibility study on Ape! regional cemetery 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of report on 
Apel regional 
cemetery 

0 

4 reports of 
Apel regional 
cemetery 

1 reports of 
Apel regional 
cemetery 

1 reports of 
Apel regional 
cemetery 

1 reports of 
Apel regional 
cemetery 

1 reports of 
Apel regional 
cemetery 

Report 

Community 

Services 

Budget(R) 

R0.00 

R100 000 

R25 000 

R25 000 

R25 000 

R25 000 

S71 reports 
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Project GG/10: Maintenance & Beautification 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of reports on 
maintenance and 
beautification of 
municipal 
gardens 

4 

4 reports on 
maintenance and 
beautification of 
municipal gardens 

1 reports on 
maintenance and 
beautification of 
municipal 
gardens 

1 reports on 

maintenance 

and 

beautification 
of municipal 
gardens 

1 reports on 

maintenance 

and 

beautification 
of municipal 
gardens 

1 reports on 

maintenance 

and 

beautification 
of municipal 
gardens 

beautification 
of municipal 
gardens 
report 

Community 

Services 

Budget (R) 

R0.00 

R 200 000 

R50 000 

R50 000 

R50 000 

R50 000 

S71 report 



Project GG/11: Purchase of traffic fleet 


Performance 

Indicator 

Baseline 

2017/18 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of traffic 

vehicles 

purchased 

0 

4 new traffic 

vehicles 

purchased 

N/A 

2 new traffic 

vehicles 

purchased 

N/A 

2 new traffic 

vehicles 

purchased 

Proof of 
purchase and 
delivery note 

Community 

Services 

Budget (R) 

R0.00 

N/A 

R0.00 

N/A 

R0.00 

N/A 

s71 report 



2018/19 DRAFT SDBIP 


Page 137 


























Project GG/12: Transport forum 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Transport 
fora held 

0 

4 Transport fora 
held 

1 Transport 
fora held 

1 Transport fora 
held 

1 Transport fora 
held 

1 Transport fora 
held 

Invitation/noti 
on, minutes 
and 

attendant 

register 

Community 

Services 

Budget (R) 

R0.00 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

s71 report 



Project GG/13: Road Safety and Law enforcement Campaigns 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Road Safety 
and Law 

enforcement 

campaigns 

conducted 

0 

4 Road Safety 
and Law 

enforcement 

campaign 

conducted 

1 Road Safety 
and Law 

enforcement 

campaign 

conducted 

1 Road Safety 
and Law 

enforcement 

campaign 

conducted 

1 Road Safety 
and Law 

enforcement 

campaign 

conducted 

1 Road Safety 
and Law 

enforcement 

campaign 

conducted 

Invitation/noti 
on, minutes 
and 

attendant 

register 

Community 

Services 

Budget (R) 

R0.00 

R200 000 

R50 000 

R50 000 

R50 000 

R50 000 

s71 report 
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Project GG/14: Stakeholder forums (Rural Safety) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

#of stakeholder 
forum meetings 
attended 

0 

4 stakeholder 
forum meetings 
attended 

1 stakeholder 
forum 
meetings 
attended 

1 stakeholder 
forum meetings 
attended 

1 stakeholder 
forum meetings 
attended 

1 stakeholder 
forum meetings 
attended 

Invitations, 

minutes, 

attendant 

register 

Community 

Services 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 



Project GG/15: Rehabilitation of Burgersfort Taxi rank 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% of Burgersfort 
taxi rank 

rehabilitated 

0 

100% of 

Burgersfort taxi 
rank rehabilitated 

25 % of 
Burgersfort taxi 
rank 

rehabilitated 

25 % of 
Burgersfort taxi 
rank 

rehabilitated 

25 % of 
Burgersfort taxi 
rank 

rehabilitated 

25 % of 
Burgersfort taxi 
rank 

rehabilitated 

Appointment 

letter 

Community 

Services 

Budget (R) 

R0,00 

R 1000 000 

R 250 000 

R 250 000 

R 250 000 

R 250 000 

S71 report 
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Project GG/16: Calibration of speed measuring devices 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of speed 
measuring 
devices 

calibrated 

New 

indicator 

3 peed measuring 
device calibrated 

N/A 

N/A 

3 peed 

measuring 

device 

calibrated 

N/A 

Calibration 

report 

Community 

Services 

Budget (R) 

N/A 

R450 000 

N/A 

N/A 

R450 000 

N/A 

s71 report 



Project GG/17: Purchasing of traffic official uniform 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of traffic official 

uniform 

purchased 

45 

40 traffic uniform 
purchased 

N/A 

40 traffic 

uniform 

purchased 

N/A 

N/A 

Proof of 
purchase 

Community 

services 

Budget (R) 

R450 000 

R500 000 

N/A 

R500 000 

N/A 

N/A 

s71 report 
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Project GG/18: Purchasing of road block trailer equipment 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% progress 
purchasing of 
road block trailer 
equipment 

New 

indicator 

100% progress in 
purchasing Road 
block trailer 
equipment 
purchased 

50% progress 
in purchasing 
Road block 

trailer 

equipment 

purchased 

50% progress in 
purchasing Road 
block trailer 
equipment 
purchased 

N/A 

N/A 

Proof of 
purchase 

Community 

Services 

Budget (R) 

R0.00 

R50 000 

R25 000 

R25 000 

N/A 

N/A 

s71 report 



Project GG/19: Operation and Management of landfill sites 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of landfill site 

maintenance 

reports 

0 

2 land fill sites 

maintained 

N/A 

1 land fill sites 

maintained 

N/A 

1 land fill sites 

maintained 

Greening 

Economy 

Community 

Services 

Budget (R) 

R0.00 

R7000 000 

R0.00 

R3 500 000 

R0.00 

R3 500 000 

S71 report 
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Project GG/20: Professional service refuse removal 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of households 

and businesses 

serviced on 

refuse removal 

8651 

12 reports of 
service rendered 

for refuse 

removal 

3 reports of 
service 

rendered for 

refuse 

removal 

3 reports of 
service 

rendered for 

refuse removal 

3 reports of 
service 

rendered for 

refuse removal 

3 reports of 
service 

rendered for 

refuse removal 

Refuse 

removal 

report 

Community 

Services 

Budget (R) 

RIO 000 
000 

RIO 000 000 

R2 500 000 

R2 500 000 

R2 500 000 

R2 500 000 

S71 report 



Project GG/ 21: Transfer stations 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of transfer 

stations 

established 

0 

3 Transfer 

stations 

established 

Mphanama, 

Penge and 

Ngwaabe 

N/A 

N/A 

3 Transfer 

stations 

established 

Mphanama, 

Penge and 
Ngwaabe 

N/A 

Transfer 
station report 

Community 

Services 

Budget (R) 

R0.00 

R3 000 000 

N/A 

N/A 

R3 000 000 

N/A 

S71 report 
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Project GG/ 22: Purchase of a new municipal landfill site 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of landfill site 
purchased 

2 

1 landfill site 

constructed 

N/A 

N/A 

1 landfill site 

constructed 

N/A 

Landfill site 

construction 

report 

Community 

Services 

Budget (R) 

RIO 000 
000 

RIO 000 000 

N/A 

N/A 

R 10 000 000 

N/A 




Project GG/23: Provision of waste storage facilities 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of skip bins and 
wheelie bins 
purchased 

0 

100 skip bins 

100 wheelie bins 

N/A 

100 skip bins 

100 wheelie bins 

N/A 

N/A 

Proof of 
purchase 

Community 

Services 

Budget (R) 

R0.00 

R1.5 m 

R0.00 

R1.5 m 

R0.00 

R0.00 

S71 report 


Purchase of 80lt 
refuse 

bags(green and 
black colours) 

0 

30 June 2019 
waste storage 
facilities delivered 

N/A 

N/A 

N/A 

30 June 2019 
waste storage 
facilities 
delivered 

Delivery 

note 

Community 

Services 

Budget (R) 

R0.00 

R500 000 

R0.00 

R0.00 

R0.00 

R500 000 

S71 report 
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Project GG/ 24: Promotion of waste minimization 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

Q4 

Evidence 

Responsible 

department 

# of recyclers 
trained 

0 

4 recycling 

trainings 

conducted 

1 recycling 

trainings 

conducted 

1 recycling 

trainings 

conducted 

1 recycling 

trainings 

conducted 

1 recycling 

trainings 

conducted 

Training 

report 

Community 

Services 

Budget (R) 

R0.00 

R 100 000 

R 250 000 

R 250 000 

R 250 000 

R 250 000 

S71 report 


Purchase of 
waste litre/pickers 

0 

200 eguipment 
delivered 

N/A 

N/A 

200 eguipment 
delivered 

N/A 

Delivery note 

Community 

Services 

Budget (R) 

R0.00 

R300 000 

R0.00 

R0.00 

R300 000 

R0.00 

S71 report 



Project GG/25: Environmental awareness campaigns 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# environmental 

awareness 
campaigns held 

0 

4 environmental 

awareness 
campaigns held 

1 

environmental 

awareness 

campaigns 

held 

1 environmental 

awareness 
campaigns held 

1 environmental 

awareness 
campaigns held 

1 environmental 

awareness 
campaigns held 

Construction 

report 

Community 

Services 

Budget (R) 

R0.00 

R200 000 

R50 000 

R50 000 

R50 000 

R50 000 

S71 report 
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Project GG V 26: Purchase of disaster vehicles 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

05 

04 

Evidence 

Responsible 

department 

# of disaster 

vehicles 

purchased 

4 

1 disaster vehicle 
purchased 

N/A 

1 disaster 

vehicle 

purchased 

N/A 

N/A 

Proof of 
purchase and 
delivery note 

Community 

Services 

Budget (R) 

R500 000 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 report 



Preyed GQ'27: Purchase of disaster relief material (blankets, sponges, tents etc) 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

# Of disaster 

relief material 
purchased 

0 

500 disaster 

material 

purchased (200 
blankets, 200 
sponges and 100 
tents) 

N/A 

N/A 

500 disaster 

material 

purchased (200 
blankets, 200 
sponges and 

100 tents) 

N/A 

Proof of 
purchase 

Community 

Services 

Budget (R) 

R0.00 

R1 000 000 

R0.00 

R0.00 

R1 000 000 

R0.00 

S71 report 
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Project GG 7 28: Disaster Awareness campaigns held 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

05 

04 

Evidence 

Responsible 

department 

# of disaster 

awareness 

campaigns held 

0 

4 disaster 

awareness 

campaigns 

1 disaster 

awareness 

campaigns 

1 disaster 

awareness 

campaigns 

1 disaster 

awareness 

campaigns 

1 disaster 

awareness 

campaigns 

Invitation, 

minutes, 

attendant 

register 

Community 

Services 

Budget (R) 

R0.00 

R100 000.00 

R25 000.00 

R25 000.00 

R25 000.00 

R25 000.00 

S71 report 



Project GG / 29: Disaster advisory forum 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

# of disaster 
advisory forum 
held 

0 

4 disaster forum 

held 

1 disaster 

forum held 

1 disaster forum 

held 

1 disaster forum 

held 

1 disaster forum 

held 

Invitation, 

minutes, 

attendant 

register 

Community 

Services 

Budget (R) 

R0.00 

R50 000.00 

R12 500.00 

R12 500.00 

R12 500.00 

R12 500.00 

S71 report 
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Project GG/ 30: Review and rationalization of the Disaster Management Plan 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

Completion date 
for review and 

rationalization of 

Disaster 

Management 

Plan 

0 

31 December 

2018 

N/A 

31 December 

2018 

N/A 

N/A 

Disaster 

Management 

Plan 

Community 

Services 

Budget (R) 

R0.00 

N/A 

N/A 

N/A 

N/A 

N/A 

S71 report 



Project GG/ 31: Coordination of Thusong Service Center’s 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

# monthly 
operational 
report generated 

12 

12 reports 
generated 

3 reports 
generated 

3 reports 
generated 

3 reports 
generated 

3 reports 
generated 

Reports 

Community 

Services 

Budget (R) 

R0.00 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

R 0.00 

S71 report 


# quarterly 

stakeholders 

meetings 

4 

4 meetings held 

1 meetings 
held 

1 meetings held 

1 meetings held 

1 meetings held 

Invitation, 

minutes, 

Community 

Services 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 








attendant 

register 


Budget (R) 

R50 000 

R50 000.00 

R12 500 

R12 500 

R12 500 

R12 500 

S71 report 


# awareness 

campaigns 

conducted 

4 

4 awareness 

campaigns 

conducted 

1 awareness 

campaigns 

conducted 

1 awareness 

campaigns 

conducted 

1 awareness 

campaigns 

conducted 

1 awareness 

campaigns 

conducted 

Invitation, 

minutes, 

attendant 

register 

Community 

Services 

Budget (R) 

R500 000 

R200 000.00 

R50 000.00 

R50 000.00 

R50 000.00 

R50 000.00 

S71 report 



Project GG/ 32: Sports, Arts and culture programmes 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Sports, arts 
and culture 
programmes held 

0 

4 Sports, arts and 
culture 

programmes 

1 Sports, arts 
and culture 

programmes 

1 Sports, arts 
and culture 

programmes 

1 Sports, arts 
and culture 

programmes 

1 Sports, arts 
and culture 

programmes 

Sport, art and 
culture report 

Community 

Services 

Budget (R) 

R0.00 

R500 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 report 
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Project GG V 33: Risk Based Audit Projects 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

02 

05 

04 

Evidence 

Responsible 

department 

# of Internal 

Audit Risk Based 

projects 

conducted 

12 - internal 

audit- risk 

based audit 
reports 
submitted to 

Audit 

committee 

12 - internal 

audit- risk 

based audit 
reports 
submitted to 

Audit 

committee 

3 - internal 

audit- risk 

based audit 
reports 
submitted to 

Audit 

committee 

3 - internal audit- 

risk based audit 
reports 
submitted to 

Audit committee 

3 - internal audit- 

risk based audit 
reports 
submitted to 

Audit committee 

3 - internal audit- 

risk based audit 
reports 
submitted to 

Audit committee 

Minutes of 

Audit 

committee 

MM 

Budget (R) 

R0.00 

R400 000 

R100 000 

R100 000 

R100 000 

R100 000 

S71 reports 
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Project GG/ 34: Performance and Statutory Audit projects 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# of Performance 
and Statutory 

Audit projects 
conducted 

06 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 
Audit 
committee 

06 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 

Audit committee 

02 - Internal 
audit- 

Performance 
and Statutory 
Audit 
projects 
reports 
submitted to 
Audit 
committee 

02 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 

Audit committee 

01 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 

Audit committee 

01 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 

Audit committee 

Minutes of 

Audit 

committee 

MM’s Office 

Budget (R) 

R0.00 

R600 000 

R150 000 

R150 000 

R150 000 

R150 000 

S71 reports 
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Project GG/ 34: Performance and Statutory Audit projects 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# of Performance 
and Statutory 

Audit projects 
conducted 
(OHS, DORA, 
MSCOA) 

4 

06 - Internal audit- 
Performance and 
Statutory Audit 
projects reports 
submitted to Audit 
committee 

02 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 
Audit 
committee 

01 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 

Audit committee 

02 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 

Audit committee 

06 - Internal 
audit- 

Performance 
and Statutory 
Audit projects 
reports 
submitted to 

Audit committee 

Audit report 

MM’s Office 

Budget (R) 

R0.00 

R 600 000 

R 150 000 

R 150 000 

R 150 000 

R 150 000 
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Project GG/ 35: Compliance Audit Projects 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

#of Compliance 
Audit projects 
conducted 

04- 
Internal 
audit- 
Complian 
ce reports 
submitted 
to Audit 
committee 

04 - Internal audit- 
Compliance 
reports submitted 
to Audit 
committee 

01 - Internal 
audit- 

Compliance 
reports 
submitted to 
Audit 
committee 

01 - Internal 
audit- 

Compliance 
reports 
submitted to 

Audit committee 

01 - Internal 
audit- 

Compliance 
reports 
submitted to 

Audit committee 

01 - Internal 
audit- 

Compliance 
reports 
submitted to 

Audit committee 

Minutes of 

Audit 

committee 

MM’s Office 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 reports 
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Project GG/ 36: Specialized Audit Projects, Ad-hoc and Investigations 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Specialized 
Audit Projects, 
Ad-hoc and 
Investigations 
projects 
conducted 

0 

08 - Specialized 
Audit Projects, 
Ad-hoc and 
Investigations 

Audit projects 
reports submitted 
to Audit 
committee 

02- 

Specialized 

Audit Projects, 
Ad-hoc and 
Investigations 
Audit projects 
reports 
submitted to 
Audit 
committee 

02 - Specialized 
Audit Projects, 
Ad-hoc and 
Investigations 
Audit projects 
reports 
submitted to 

Audit committee 

02 - Specialized 
Audit Projects, 
Ad-hoc and 
Investigations 
Audit projects 
reports 
submitted to 

Audit committee 

02 - Specialized 
Audit Projects, 
Ad-hoc and 
Investigations 
Audit projects 
reports 
submitted to 

Audit committee 

Proof of 

submission 

to Audit 

committee 

MM’s Office 

Budget (R) 

R0.00 

R600 000 

R150 000 

R150 000 

R150 000 

R150 000 

S71 report 



2018/19 DRAFT SDBIP 


Page 153 















Project GG/ 37: Development/ Review and approval of Internal Audit frameworks 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

% Development/ 
Review and 
approval of 

Internal Audit 
frameworks 

2017/18 

Internal 

audit 

framework 

100% 

Development/ 
Review and 
approval of 

Internal Audit 
frameworks 

Internal Audit 
Charter 

Internal Audit 

Plan 

Internal Audit 
Methodology 

25% 

Development/ 
Review and 
approval of 
Internal Audit 
frameworks 
Internal Audit 
Charter 

Internal Audit 
Plan 

Internal Audit 
Methodology 

25% 

Development/ 
Review and 
approval of 
Internal Audit 
frameworks 
Internal Audit 
Charter 

Internal Audit 
Plan 

Internal Audit 
Methodology 

25% 

Development/ 
Review and 
approval of 
Internal Audit 
frameworks 
Internal Audit 
Charter 

Internal Audit 
Plan 

Internal Audit 
Methodology 

25% 

Development/ 
Review and 
approval of 
Internal Audit 
frameworks 
Internal Audit 
Charter 

Internal Audit 

Plan 

Internal Audit 
Methodology 

Internal audit 

framework 

MM’s Office 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 
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Project GG/ 38: Functionality of Audit committee 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of audit 
committee reports 
produced for 
council 

08-audit 

committee 

reports 

*04 Audit 

Committee 

*04 

Performance 

Management 

Audit 

Committee 

08-audit 

committee 

reports 

*04 Audit 

Committee 

*04 

Performance 

Management 

Audit 

Committee 

02 - audit 
committee 
reports 
*01 Audit 
Committee 
*01 

Performance 

Management 

Audit 

Committee 

02 - audit 

committee 

reports 

*01 Audit 

Committee 

*01 Performance 

Management 

Audit Committee 

02 - audit 

committee 

reports 

*01 Audit 

Committee 

*01 Performance 

Management 

Audit Committee 

02 - audit 

committee 

reports 

*01 Audit 

Committee 

*01 Performance 

Management 

Audit Committee 

Council 

resolution 

MM’s Office 

Budget (R) 

R850 000 

R1 070 000 

R267 500 

R267 500 

R267 500 

R267 500 

S71 report 
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Project GG/ 39: Coordination and Review of municipal Performance Management systems 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Performance 
Management 
System reports 
produced for 
performance 

Audit Committee 

04- internal 
audit PMS 
reports 
produced 
for 

Performanc 
e Audit 
committee 

04- internal 
audit PMS 
reports 
produced for 
Performance 

Audit committee 

01- internal 

audit PMS 

reports 

produced for 

Performance 

Audit 

committee 

01- internal audit 
PMS reports 
produced for 
Performance 

Audit committee 

01- internal audit 
PMS reports 
produced for 
Performance 

Audit committee 

01- internal audit 
PMS reports 
produced for 
Performance 

Audit committee 

Acknowledge 
ment by 

Audit 

committee 

MM’s Office 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 
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Project GG 7 40: Clean Audit 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

05 

04 

Evidence 

Responsible 

department 

# External Audit 

Follow-up 

conducted 

1 External 

Audit 

Follow-up 

Report 

1 External Audit 
Follow-up Report 

1 External 

Audit Follow¬ 
up Report 

N/A 

N/A 

N/A 

External 

Audit Follow¬ 
up Report 

MM’s Office 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 



Project GG 41: Implementation of risk management policy and strategy 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

# of risk 

assessment 

facilitated 

4 risk 

assessment 

facilitated 

4 risk 

assessment 

facilitated 

2 risk 

assessment 

facilitated 

N/A 

N/A 

2 risk 

assessment 

facilitated 

Risk register 

MM’s Office 

Budget (R) 

R 300 000 

R 300 000 

R 150 000 

R 0.00 

R 0.00 

R 150 000 

S71 report 


# of Risk 
management 
committee held 

4 Risk 

Management 
Committee 
Meetings held 

4 Risk 

Management 
Committee 
Meetings held 

1 Risk 

Management 
Committee 
Meetings held 

1 Risk 

Management 
Committee 
Meetings held 

1 Risk 

Management 
Committee 
Meetings held 

1 Risk 

Management 
Committee 
Meetings held 


MM’s Office 

Budget (R) 

R 100 000 

R 100 000.00 

R250 000 

R250 000 

R250 000 

R250 000 
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Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of risk 
management 
reports submitted 
to Audit 

committee 

4 risk 

management 

reports 

submitted to 

Audit 

committee 

4 risk 

management 
reports 
submitted to 

Audit 

committee 

1 risk 

management 
reports 
submitted to 

Audit 

committee 

1 risk 

management 
reports 
submitted to 

Audit committee 

1 risk 

management 
reports 
submitted to 

Audit committee 

1 risk 

management 
reports 
submitted to 

Audit committee 

Acknowledge 
ment by 

Audit 

committee 

MM 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 


# of reports 
produced on the 
progress made in 
the 

implementation of 
identified action 
Plans to mitigate 
risks. 

4 reports on 
progress 

made on the 
implementati 
on of action 
plans 
produced 

4 reports on 
progress made 
on the 

implementation 
of action plans 
produced 

1 reports on 
progress made 
on the 

implementatio 
n of action 
plans 
produced 

1 reports on 
progress made 
on the 

implementation 
of action plans 
produced 

1 reports on 
progress made 
on the 

implementation 
of action plans 
produced 

1 reports on 
progress made 
on the 

implementation 
of action plans 
produced 

Risk 

mitigation 

progress 

register 

MM 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 
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Project GG 7 42: Implementation of Anti- fraud and corruption strategy/policy 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

02 

05 

04 

Evidence 

Responsible 

department 

# of reports on 
reported and 
Investigated 
fraud & 

corruption cases 
produced ( 

Hotline and 
internal) 

4 reports on 
reported and 
Investigated 
fraud & 
corruption 

cases 

produced 

through 

Hotline or 

internal. 

4 reports on 
reported and 
Investigated 
fraud & 
corruption 

cases 

produced 

through 

Hotline or 

internal. 

1 reports on 
reported and 
Investigated 
fraud & 
corruption 

cases 

produced 
through Hotline 
or internal. 

1 reports on 
reported and 
Investigated 
fraud & 

corruption cases 
produced 
through Hotline 
or internal. 

1 reports on 
reported and 
Investigated 
fraud & 

corruption cases 
produced 
through Hotline 
or internal. 

1 reports on 
reported and 
Investigated 
fraud & 

corruption cases 
produced 
through Hotline 
or internal. 

Investigation 

report 

MM’s Office 

Budget (R) 

R 150 000.00 

R 150 000.00 

R 37 500 

R 37 500 

R 37 500 

R 37 500 

S71 report 


# of Anti-Fraud 

awareness 

campaigns 

facilitated 

2 Anti-Fraud 

awareness 

campaigns 

facilitated 

2 Anti-Fraud 

awareness 

campaigns 

facilitated 

N/A 

2 Anti-Fraud 

awareness 

campaigns 

facilitated 

N/A 

2 Anti-Fraud 

awareness 

campaigns 

facilitated 

Invitation/noti 
on, minutes, 
attendant 
register, 
report 

MM’s office 

Budget (R) 

R155 150.00 

R155 150.00 

R0.00 

R77 575 

R0.00 

R77 575 

S71 report 


# special 
Investigation 
reports produced 

0 special 
investigations 

2 special 

investigations 

Produced 

N/A 

1 special 
investigations 

N/A 

1 special 
investigations 
report Produced 

investigations 

report 
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Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

04 

Evidence 

Responsible 

department 


reports 

Produced 



reports 

Produced 





Budget (R) 

R 100 000.00 

R 100 000.00 

R0.00 

R 500 000 

R0.00 

R 500 000 

S71 report 



Project GG 7 43: Implementation of security policy and plans 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

#of security 

4 security 

4 security 

1 security 

1 security 

1 security 

1 security 

security 

MM’s Office 

service providers 

providers 

providers 

providers 

providers 

providers 

providers 

providers 


monitoring reports 

monitoring 

monitoring reports 

monitoring 

monitoring 

monitoring 

monitoring 

monitoring 


produced 

reports 

produced 

produced 

reports 

produced 

reports 

produced 

reports 

produced 

reports 

produced 

reports 


Budget (R) 

R 23 000 

000 

R 23 000 000 

R 5 750 000 

R 5 750 000 

R 5 750 000 

R 5 750 000 

S71 report 


#of security audit 
s conducted 

2 security 
audit s 

conducted 

2 security audit s 
conducted 

N/A 

1 security audit s 
conducted 

N/A 

1 security audit s 
conducted 

Security 

report 

MM’s Office 

Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

#of security 

awareness 

facilitated 

2 security 

awarenes 

s 

facilitated 

2 security 

awareness 

facilitated 

N/A 

2 security 

awareness 

facilitated 

N/A 

2 security 

awareness 

facilitated 

Notice/invitati 
on, minutes. 
Attendant 
register 


Budget (R) 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

R0.00 

S71 report 



Project GG 7 44: Procurement and installation of security equipment, systems and tools (eg. Access control systems, security monitoring tools, 
Safes, alarms, CCTV cameras, etc. 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

05 

04 

Evidence 

Responsible 

department 

# of municipal 
offices where 
security 
equipment, 
systems and tools 
procured and 
installed. 

0 

5 municipal offices 
where security 
equipment, 
systems and tools 
procured and 
installed. 

N/A 

N/A 

5 municipal 
offices where 
security 
equipment, 
systems and 
tools procured 
and installed. 

N/A 

Purchase and 

installation 

report 

MM’s Office 


2018/19 DRAFT SDBIP 


Page 161 

























Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Budget (R) 

R0.00 

R 1000 000.00 

R0.00 

R0.00 

R 1000 000.00 

R0.00 

S71 report 



Project GG 45: Establishment of municipal control room 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

Q4 

Evidence 

Responsible 

department 

# control room 

established 

0 

1 municipal 
control room 

established 

N/A 

N/A 

1 municipal 
control room 

established 

N/A 

Control room 

establishmen 
t report 

MM’s Office 

Budget (R) 

R0.00 

R 500 000.00 

R0.00 

R0.00 

R 500 000.00 

R0.00 

S71 report 
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Project GG/ 46: Performance management system 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

04 

Evidence 

Responsible 

department 

Completion 
date of 
reviewing 
2017/18 

Performance 

Management 

framework 

2017/18 

Performanc 

e 

manageme 

nt 

framework 
in place 

31 May 2019 
2017/18 

Performance 

Management 

framework 

reviewed 

N/A 

N/A 

N/A 

31 May 2019 
2017/18 

Performance 

Management 

framework 

reviewed 

Council 

resolution 

Municipal 

manager’s 

office 

Budget (R) 

R0.00 

R228 980 

R0.00 

TO. OO 

TO.00 

R228 980 

S71 report 


Completion 
date for 

Signing 

2019/20 SDBIP 
by the Mayor 

2017/18 

SDBIP in 
place 

28 June 

2019, 

2019/20 

SDBIP 
signed off by 
the Mayor 

N/A 

N/A 

30 March 

2019, 2019/20 
draft SDBIP 

submitted to 

council with 

draft IDP 

28 June 2019, 
2019/20 

SDBIP 
signed off by 
the Mayor 

Council 

resolution 
and signed 
off SDBIP 

Municipal 

manager’s 

office 

Budget (R) 

R0.00 

R0.00 

TO. OO 

TO.00 

TO.00 

TO.00 

S71 report 
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Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

(Responsible 

department 

# of section 

54/56 of MSA 

07 of 2011 
managers who 
have signed 
Performance 
Agreements 
within 

prescribed time 
frame 

08 section 

54/56 

managers 

have 

signed 

performanc 

e 

agreement 

8 section 

54/56 of 

MSA 07 of 

2011 

managers 

who have 

signed 

Performance 

Agreements 

within 

prescribed 

time frame 

4 section 

54/56 of 

MSA 07 of 

2011 

managers 

who have 

signed 

Performance 

Agreements 

within 

prescribed 

time frame 

N/A 

8 section 

54/56 of MSA 
07 of 2011 

managers 

who have 

signed 

Performance 

Agreements 

within 

prescribed 

time frame 

N/A 

Copies of 

signed 

Performanc 

e 

agreement 

s 

Municipal 

manager’s 

office 

Budget (R) 

R0.00 

R0.00 

FRO. 00 

FRO. 00 

FRO. 00 

FR0.00 

S71 report 


# of Exco - 
Lekgotla held 

4 

4 Exco- 

Lekgotla 

held 

1 Exco- 

Lekgotla 

held 

1 Exco- 
Lekgotla held 

1 Exco- 
Lekgotla held 

1 Exco- 
Lekgotla held 

Invitations; 

Attendant 

register 

Municipal 

manager’s 

office 

Budget (R) 

R171 OOO 

R343 470 

R85868 

R85 868 

R85 868 

R85868 

S71 report 
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Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

(Responsible 

department 

# of 

6 

6 

2 

1 

2 

1 

Council 

Municipal 

Performance 


Performance 

Performance 

Performance 

Performance 

Performance 

resolutions 

manager’s 

Reports 


Reports 

Reports 

Reports 

Reports 

Reports 


office 

produced 


produced 

produced 

produced 

produced 

produced 



Budget (R) 

R0.00 

R0.00 

FRO. 00 

FRO. 00 

FR0.00 

FRO. 00 

S71 report 


# of Formal 

0 

2 Formal 

1 Formal 

N/A 

1 Formal 

N/A 

Assessmen 

Municipal 

Individual 


Individual 

Individual 


Individual 


t report; 

manager’s 

assessment 


assessment 

assessment 


assessment 


Council 

office 

conducted 


conducted 

conducted 


conducted 


resolutions 


Budget (R) 

R0.00 

R0.00 

FRO. 00 

FRO. 00 

FR0.00 

FRO. 00 

S71 report 
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Prcyect GG/47: Back to Basic Program 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Back to 
Basic reports 
submitted to 

COGHSTA 

4 

4 Back to Basic 
reports 
submitted to 

COGHSTA 

1 Back to 
Basic reports 
submitted to 

COGHSTA 

1 Back to 

Basic reports 
submitted to 

COGHSTA 

1 Back to 

Basic reports 
submitted to 

COGHSTA 

1 Back to 

Basic reports 
submitted to 

COGHSTA 

COGHSTA 

acknowled 

gement 

Municipal 

manager’s 

office 

Budget(R) 

R0.00 

R0.00 

TO. 00 

TO. 00 

TO.00 

TO. 00 

S71 report 
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Prcyect GG/48: Compilation of Annual Report 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Completion 
date for 
compilation of 
2017/18 

Annual Report 

2016/17 

Annual 

Report in 
place 

31 March 2019 
compilation of 2017/18 
Annual Report 
completed 

*30 January 

20i9:tabling of Draft 
Annual Report to 
council 

*31 March 2019 

Tabling of Oversight 
report to council 

N/A 

N/A 

31 March 2019 
compilation of 

2017/18 Annual 

Report completed 

*30 January 

20i9:tabling of Draft 
Annual Report to 
council 

*31 March 2019 

Tabling of Oversight 
report to council 

N/A 

Council 

resolution; 

public 

notice; 

attendant 

register 

Municipal 

manager’s 

office 

Budget(R) 

R221 000 

R343 470 

RD.00 

R0.00 

R343470 

R0.00 

S71 report 
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Project GG/49: lDP/Budget for 2019/20 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Completion 
date for 
Preparation of 
2019/20 
IDP/Budget 

2017/18 

IDP/Bud 

get 

31 May 2019 
Final 

IDP/Budget for 
2019/20 f/y 
adopted 

31 st August 
2018 

2019/20 

IDP/Budget 

Process 

Plan 

reviewed 

N/A 

N/A 

31 May 2019 
Final 

IDP/Budget 
for 2018/19 
f/y adopted 

Council 

Resolution 

Municipal 

manager’s 

office 




N/A 

31 December 

2018Consolid 
ated Analysis 
Phase in 
place 

N/A 

N/A 

Council 

Resolution 

Municipal 

manager’s 

office 




N/A 

N/A 

28 February 
2019 strategic 
planning 
session 

conducted 


Strategic 

planning 

report 

Municipal 

manager’s 

office 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

(Responsible 

department 




N/A 

N/A 

31 March 

2019 Draft 

2019/20 
IDP/Budget 
adopted by 
council 

N/A 

Council 

Resolution 

Municipal 

manager’s 

office 




N/A 

N/A 

30 April 2019 
2019/20 IDP 
and Budget 
public 

participation 
conducted on 

draft 

IDP/Budget 

N/A 

Public 
participatio 
n report 

Municipal 

manager’s 

office 

Budget (R) 

R600 

000 

R700 000 

FRO. 00 

FRO. 00 

FR560 000 

R140 000 

S71 

reports 
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Prcyect GGV 50: Advertisement 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Turnaround 

time in 
placing of 
advertiseme 

nt from the 

time 

received 

from end 

user 

department 

7 days 
Turnaround 

time in 
placing of 
advertiseme 

nt from the 

time 

received 

from end 

user 

department 

7 days 
Turnaround 

time in 
placing of 
advertiseme 

nt from the 

time 

received 

from end 

user 

department 

7 days 
Turnaround 
time in placing 
of 

advertisement 

from the time 

received from 

end user 
department 

7 days 
Turnaround 
time in placing 
of 

advertisement 

from the time 

received from 

end user 
department 

7 days 
Turnaround 
time in placing 
of 

advertisement 

from the time 

received from 

end user 
department 

7 days 
Turnaround 
time in placing 
of 

advertisement 

from the time 

received from 

end user 
department 

Advertisem 
ent register 

Corporate 

Services 

Budget(R) 

R850 000 

R500 000 

R125 000 

R125 000 

R125000 

R125000 

S71 

reports 
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Project GG/51: Communication Strategy 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Completion 
date for 
reviewing 
municipal 
Communicatio 
n Strategy 
(internal & 
public) 

Draft in 
place 

31 March 2018 
reviewing of 
municipal 
Communication 
Strategy 
completed 
(internal & 
public) 

N/A 

N/A 

31 March 

2018 

reviewing of 

municipal 

Communicatio 

n Strategy 

completed 

(internal & 

public) 

N/A 

Communic 

ation 

strategy 

Corporate 

Services 

Budget(R) 

RIOO 

OOO 

R207 000 

N/A 

N/A 

R207 000 

N/A 

S71 

reports 
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Project GG/52: Marketing and Branding of the Municipality 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of Municipal 

Buildings 

branded 

21 554 

Brandin 

9 

material 

s for the 

new 

municip 

ality 

distribut 

ed: 

11 Municipal 
Buildings 
branded( Head 
Office, 

Praktiseer 

x2,0righsta,Ma 

podile.Steelpoo 

rt,Apel,Mabopo, 

Mohlaletse, 

Atok Thusong 
Centre, Old 
Municipal 
Building) 

3 Municipal 

Buildings 

branded( 

Head Office, 

Praktiseer 

x2, 

3 Municipal 

Buildings 

branded: 

Ohrigstad, 

Mapodile, 

Steelpoort, 

3 Municipal 

Buildings 

branded: 

Apel, Mabopo, 
Mohlaletse, 

2 Municipal 

Buildings 

branded: Atok 

Thusong 

Centre, Old 

Municipal 

Building 

Branding 

report 

Corporate 

Services 

Budget(R) 

R200 

000 

R500 000 

R125 000 

R125000 

R125 000 

R125 000 

S71 

reports 
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Project G&53: Printing of news letters 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of newsletter 
editions printed 

3 

4 Newsletter 
editions printed 

1 Newsletter 

editions 

printed 

1 Newsletter 

editions 

printed 

1 Newsletter 

editions 

printed 

1 Newsletter 

editions 

printed 

Newspaper 

Corporate 

Services 

Budget(R) 

R400 

000 

R550 000 

R137 500 

R137 500 

R137 500 

R137 500 

S71 

reports 



Project GG/54: Media Releases 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of media 

statements 

released 

16 

24 media 

statements 

releases 

6 media 

statements 

released 

6 media 

statements 

released 

6 media 

statements 

released 

6 media 

statements 

released 

Media 

release 

report 

Corporate 

Services 

Budget(R) 

R500 

000 

R500 000 

R125 000 

R125000 

R125 000 

R125 000 

S71 

reports 
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Project GGS55: Customer care framework 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Revitalization 

of the call 

centre and 
suggestion 
boxes 

Draft 

custome 

rcare 

framewo 

rk 

*Purchase and 

installation of 
suggestion boxes 
at traditional 

authorities offices 

*Operationalize 
the Head office 

call centre 

*Review of the 

customer care 

framework 

N/A 

N/A 

*Purchase and 

installation of 
suggestion 
boxes at 

traditional 

authorities 

offices 

*Operationalize 
the Head office 

call centre 

*Review of the 

customer care 

framework 

N/A 

Reviewed 

Customer 

care 

framework 

Corporate 

services 

Budget (R) 

RO 

R1 OOOOOO 

N/A 

N/A 

R1 OOOOOO 

N/A 

S71 report 
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Preyed GG/ 56: Purchasing of sound systems 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# sound systems 
purchased 

2 

2 sound systems 
purchased 

N/A 

2 sound systems 
purchased 

N/A 

N/A 

Proof of 
purchase 

MM’s Office 

Budget (R) 

R60 000 

R 80 000 

N/A 

R 80 000 

N/A 

N/A 

S71 report 



Project GG/ 57: Public Participation 


Performance 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

Indicator 








department 

# of public 

4 

4 public participation 

1 public 

1 public participation 

3 public participation 

23public 

Invitation, 

Corporate 

participation reports * 


reports 

participation 

reports 

reports 

participation reports 

attendant 

Services 

Annual report 


* Annual report 

reports 

*lmbizo 

* Annual report 

IDP/Budget 

register 


IDP/Budget 


IDP/Budget 

*lmbizo 


*By laws 

*By laws 



*By laws 


*By laws 



*lmbizo 

*lmbizo 



*lmbizo 


*lmbizo 







Budget (R) 

R450 000 

R 500 000 

N/A 

R 500 000 

R 500 000 

R 500 000 

S71 report 
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Prcyect GG/58: Ward committee support 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# consolidated 

ward 

committee 
reports 
submitted to 

Council 

3 

4 consolidated 

ward committee 
reports 
submitted to 

Council 

1 

consolidated 

ward 

committee 
reports 
submitted to 

Council 

1 consolidated 

ward 

committee 
reports 
submitted to 

Council 

1 consolidated 

ward 

committee 
reports 
submitted to 

Council 

1 consolidated 

ward 

committee 
reports 
submitted to 

Council 

Ward 

committee 

reports 

Corporate 

services 

Budget (R) 

RO 

R800 000 

R200 000 

R200 000 

R200 000 

R200 000 

S71 report 


# Ward 

committee 

conference 

held 

3 

1 Ward 

committee 

conference 

held 

N/A 

N/A 

1 Ward 

committee 

conference 

held 

N/A 

Ward 

committee 

conference 

report 

Corporate 

services 

Budget (R) 

RO 

R2 000 000 

N/A 

N/A 

R2 000 000 

N/A 

S71 report 
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Project G&59: Council Support 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

# of EXCO 
meetings held 

3 

12 EXCO 
meetings held 

3 EXCO 

meetings 

held 

3 EXCO 
meetings held 

3 EXCO 
meetings held 

3 EXCO 
meetings held 

Invitation, 

attendant 

register 

Corporate 

services 

Budget(R) 

RO 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 report 


#of council 

committees 
meetings 
BTO.CC, DVP, 
CS, ITS & LED 

10 

12 council 

committees 
meetings held 

3 council 

committees 

meetings 

held 

3 council 

committees 
meetings held 

3 council 

committees 
meetings held 

3 council 

committees 
meetings held 

Invitation, 

attendant 

register 

Corporate 

services 

Budget(R) 

RO 

R100 000 

R25 000 

R25 000 

R25 000 

R25 000 

S71 report 


# of ordinary 
council 

4 

4 ordinary 
council held 

1 ordinary 
council held 

1 ordinary 
council held 

1 ordinary 
council held 

1 ordinary 
council held 

Notice/lnvit 

ation, 

attendant 

register 

Corporate 

services 

# special 

council 

5 

3 Special 

council held 

N/A 

N/A 

2 Special 

council held 

1 Special 

council held 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

Budget(R) 

RO 

R150 000 

R37 500 

R37 500 

R37 500 

R37 500 

S71 report 



Prcyect GG/60: MPAC Programmes 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

# of MPAC 

reports 

produced 

3 

4 MPAC 

reports 

produced 

1 MPAC 

reports 

produced 

1 MPAC 

reports 

produced 

1 MPAC 

reports 

produced 

1 MPAC 

reports 

produced 

Invitation, 

attendant 

register 

Corporate 

services 

Budget(R) 

RO 

R 171 735 

R 42 933 

R 42 933 

R 42 933 

R 42 933 

S71 report 
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Project GG/61: Local Geographic names committee 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

department 

#of LGNC 

Committee 
meetings held 

6 

4 LGNC 

Committee 
meetings held 

1 LGNC 

Committee 

meetings 

held 

1 LGNC 

Committee 
meetings held 

1 LGNC 

Committee 
meetings held 

1 LGNC 

Committee 
meetings held 

LGNC 

report 

Corporate 

Services 

Development 
of the Local 
Geographical 
Names 

Change Policy 
(LGNC) 

2 

2 LGNC 

Reports 


1 LGNC 
report 


1 LGNC 
report 

LGNC 

report 

Corporate 

Services 

Budget(R) 

R30 000 

R50 000 

R12 500 

R12 500 

R12 500 

R12 500 

S71 report 
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Project GG/62: Mayoral Magosi Forum 


Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

department 

# of Mayoral 
Magoshi forum 
held 

2 

4 Magoshi 
forum held 

1 Magoshi 
forum held 

1 Magoshi 
forum held 

1 Magoshi 
forum held 

1 Magoshi 
forum held 

Invitation, 

attendant 

register 

Corporate 

Services 

Budget(R) 

R30 000 

R100 000 

R25 000 

R25 000 

R25 000 

R25 000 

S71 report 



Project OC/63: Network connectivity 


Performance 

Indicator 

Baselin 

e 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsib 

le 

department 

Review and 

implementation 

Integration 

Network 

Connectivity 

0 

30 October 

2018 

Integration 

Network 

Connectivity 

N/A 

30 October 

2018 

Integration 

Network 

Connectivity 

N/A 

N/A 

Network 

connectivity 

report 

Corporate 

Services 
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Performance 

Indicator 

Basel in 

e 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsib 

le 

department 



Reviewed and 
implemented 


Reviewed and 
implemented 





Budget(R) 

0 

R1 500 000 

N/A 

R1 500 000 

N/A 

N/A 

S71 report 
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Prcyect GG/64: Disaster Recovery plan and Business continuity 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Completion 
date for 
Development 
and 

Implementation 
of DRP and 

Service 

continuity 

0 

31 March 2019 

DRP and 

Service 
Continuity 
developed and 
implementation 

N/A 

N/A 

31 March 

2019 DRP 

and Service 
Continuity 
developed 
and 

implementatio 

n 

N/A 

Business 

continuity 

report 

Corporate 

services 

Budget (R) 

0 

R950 000 

N/A 

N/A 

R950 000 

N/A 

S71 

reports 

Budget 

and 

treasury 
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Prcyect GG/65: IT Software Licences 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Completion 
date for 

renewal of IT 

software 

licences 

0 

31 December 

2018 renewal 

of IT software 

licences 

completed 

N/A 

31 December 

2018 renewal 

of IT software 

licences 

completed 

N/A 

N/A 

Proof for 

renewal of 

IT software 

licence 

Corporate 

services 

Budget (R) 

0 

R900 000 

N/A 

R900 000 

N/A 

N/A 

S71 report 



2018/19 DRAFT SDBIP 


Page 183 















Prcyect GG'66; Implementation of IT systems support 


Performance 

Indicator 

Baseline 

2018/19 

Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Turnaround 

time for 
providing 
support in 
fixing IT 
systems 

5 workdays 
turnaround 

time for 
providing 
support in 
fixing IT 
systems 

5 workdays 
turnaround 

time for 
providing 
support in 
fixing IT 
systems 

5 workdays 
turnaround 

time for 
providing 
support in 
fixing IT 
systems 

5 workdays 
turnaround 

time for 
providing 
support in 
fixing IT 
systems 

5 workdays 
turnaround 

time for 
providing 
support in 
fixing IT 
systems 

5 workdays 
turnaround 

time for 
providing 
support in 
fixing IT 
systems 

IT User 

maintenanc 

e forms 

Corporate 

services 

Budget (R) 

0 

R2 500 000 

R625 000 

R625 000 

R625 000 

R625 000 

S71 

reports 
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Project GG/67: IT master plan 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

Completion 
date for 

development of 
IT Master Plan 

Old IT 

master 
plan in 
place 

30 October 

2018 IT Master 
plan Developed 

N/A 

30 October 

2018 IT 

Master plan 
Developed 

N/A 

N/A 

IT master 
plan 

Corporate 

services 

Budget (R) 

RO 

R535 000 

N/A 

R535 000 

N/A 

N/A 

S71 

reports 
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Prcyect GG/68: IT computer hardware’s 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Replacement 
of old IT 
computer 
Hardware’s 

Old It 

computer 

hardware 

31st 

December 

2018 for 

replacement 

of old IT 

computer 

Hardware’s 

replaced 

N/A 

31st 

December 

2018 for 

replacement 

of old IT 

computer 

Hardware’s 

replaced 

N/A 

N/A 

IT 

computer 
replacemen 
t report 

Corporate 

services 

Budget (R) 

0 

R1 OOOOOO 

N/A 

R1 000 000 

N/A 

N/A 

S71 report 
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Prcyect GG'69: \Mfi-Connection to Municipal Libraries and Ape! Regional Office 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Wifi- 

Connection to 
Municipal 
Libraries and 
Apel Regional 
Office 

0 

31st March 

2019 Wifi- 

Connection to 
Municipal 
Libraries and 
Apel Regional 
Office 

N/A 

N/A 

31st March 

2019 Wifi- 

Connection to 
Municipal 
Libraries and 
Apel Regional 
Office 

N/A 

Installation 

of wifi 
report 

Corporate 

services 

Budget (R) 

0 

R1 OOOOOO 

N/A 

N/A 

R1 000 000 

N/A 

S71 report 
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Prcyect GGT70: Leasing of Printing and Copies machine 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 

Leasing of 
Printing and 
Copies 
machine 

Old lease 
expired 

31st 

December 

2018 Leasing 
of Printing 
and Copies 
machine 

N/A 

31st 

December 

2018 Leasing 
of Printing and 
Copies 
machine 

N/A 

N/A 

Lease 

agreement 

Corporate 

services 

Budget (R) 

0 

R800 000 

N/A 

R800 000 

N/A 

N/A 

S71 report 
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Project GG V 71: Special Programmes 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

02 

03 

04 

Evidence 

Responsible 

department 

# of Disability 
initiatives 

8 

8 Initiatives 

conducted: 

4 awareness 

campaigns 

disability 

parliament 

,Team camping 

session 

disability 

Economic 

Summit) 

2 Initiatives 

conducted: 

4 awareness 
campaigns 
disability 
parliament 

2 Initiatives 

conducted: 

parliament 
,Team camping 
session 

2 Initiatives 

conducted: 

disability 

Economic 

Summit) 

2 Initiatives 

conducted: 

lawareness 

campaigns 

disability 

Disability 

report 

Corporate 

Services 

Budget (R) 


R374 500 

R93625 

R93 625 

R93 625 

R93 625 

S71 Report 


# of Youth 

initiatives 

5 

5 initiatives 

conducted: 

Youth council 

conference 

1 initiatives 

conducted: 

Youth council 

conference 

2 initiatives 

conducted: 

Youth council 

conference 

N/A 

2 initiatives 

conducted: 

Youth council 

conference 

Youth report 




-Youth fora 

inductions 

-Youth fora 

inductions 

-Back to school 

Campaign 


-Youth 

Commemoratio 





-Back to school 
Campaign 

- Career Expo 


- Career Expo 

seminar 


n 

Entrepreneurshi 
p seminar 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 



-Youth 

Commemoration 

Entrepreneurship 

seminar 







Budget (R) 


R 321 000 

R80 250 

R80 250 

R80 250 

R80 250 

S71 report 


Mandela Day 

1 

Mandela day 

Held 

-Cleaning 
/Painting 
-Non - 

octogenarian 
-Blanket donation 
-sanitary towels 

N/A 

N/A 

N/A 

Mandela day 

Held 

-Cleaning 
/Painting 
-Non - 

octogenarian 

-Blanket 

donation 
-sanitary towels 

Mandela day 
report 

Corporate 

services 

Budget (R) 


R 50 000 

N/A 

N/A 

N/A 

R 50 000 



# of Children 

Initiatives 

4 

4 initiatives 

conducted: 
-Launching of 
child Advisory 
council 

-Training of Child 
Advisory council 
-Child Advisory 
Council 

-Distribution of 
sanitary pads 

2 - initiatives 

conducted: 
-Launching of 
child Advisory 
council 
-Training of 

Child Advisory 
council 

1 initiatives 

conducted: 
-Launching of 
child Advisory 
council 
-Training of 

Child Advisory 
council 

1 initiatives 

conducted: 

-Child indaba 

1 - initiatives 

conducted: 

-Child Advisory 
Council 

Children 

report 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 



-Child indaba 

-Back to school 
campaign 
-Child Protection 

week 

-Pregnancy 
awareness week 
-3 Family day 







Budget (R) 

R250 000 

R321000 

R80 250 

R80 250 

R80 250 

R80 250 

S71 report 


# of Gender Initiatives 


5 Initiatives 

conducted 

-women month 
celebration, 

-16 days of 
activism, 

-Establishment of 
gender Forum, 
-Genderindaba, 
-Capacity building 
of the Forum) 

1 Initiatives 

conducted 
Establishment 
of gender 
Forum, 

2 Initiatives 

conducted 

-women month 
celebration, 
-Gender indaba, 

1 Initiatives 

conducted 

-Capacity 
building of the 
Forum) 

1 Initiatives 

conducted 
-16 days of 
activism, 



Budget (R) 

R150 000 

R200 000 

R50 000 

R50 000 

R50 000 

R50 000 

S71 report 


#nf Elderly Initiatives 

8 

8 meetings 
conducted 

Capacity building 
for Leadership 
-Local Elderly 
Summit 

-Local Older 
persons' Month 
Celebration 

2 meetings 

conducted 

Capacity 

building for 

Leadership 

-Local Elderly 

Summit 

-Local Older 
persons' 

2meetings 
conducted 
Capacity 
building for 
-Local Older 
persons' Month 
Celebration 

-Golden Games 

Build 

2 meetings 
conducted 
Capacity 
building for 
Leadership 
-Visits and 
monitoring of 
projects, clubs 
and centers 

2 meetings 
conducted 
Capacity 
building for 
Leaders 

-Local Golden 

Games 

-Local exchange 
program 

Elderly report 
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Performance 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

Indicator 








department 



-Golden Games 

Month 


-Local Golden 






Build up 

Celebration 


Games 






-Local Elderly 
Dialogue/lndaba 
-Ward Elderly 
Committee 

Establishment 

-Visits and 
monitoring of 
projects, clubs 
and centers 

-Local Golden 

Games 

-Local exchange 
program 







Budget (R) 


R250 000 

R50 000 

R50 000 

R150 000 

R50 000 

S71 Report 


# of Moral 

8 

8 Moral 

2 Moral 

2 Moral 

2 Moral 

2 Moral 

Moral 


Regeneration 


regeneration 

regeneration 

regeneration 

regeneration 

regeneration 

regeneration 


initiatives 


initiatives 

initiatives 

initiatives 

initiatives 

initiatives 

report 




conducted: 

conducted: 

conducted: 

conducted: 

conducted: 




-Capacity building 

-Capacity 








-Heritage Day 

building 

-Heritage Day 

- Local Heritage 






Celebration build 

-Heritage Day 

Celebration 

day Celebration 

-Local Human 





up 

Celebration 

build up 

-Local MRM 

rights Day 





- Local Heritage 

build up 

- Local Heritage 

Submit 

-Arrive Alive 





day Celebration 


day Celebration 


awareness 





-Local MRM 


-Local MRM 


Campaign 





Submit 

-Arrive Alive 
Campaigns 


Submit 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 



-Back to school 
campaign 
-Local Human 
rights Day 
-Arrive Alive 

awareness 

Campaign 
-Ward MRM 

Commit 

Establishment 







Budget (R) 


R 200 000 

R50 000 

R50 000 

R50 000 

R50 000 

S71 report 


#of Local Aids Council 
initiatives 

4 

-4 Local Aids 

Council initiatives 

conducted 

-WAC 

establishment 
-Strategy 
adoption 
-Training of WAC 
-HIV 

Mainstreaming 
-Food parcel 
distribution 

-Distribution of 

school uniform 

-Distribution of 
sanitary pads 
-STI/Condom 
week 

-TB DAY 

1- Local Aids 

Council 

initiatives 

conducted 

-WAC 

establishment 

-Strategy 

-4 Local Aids 

Council 

initiatives 

conducted 

-Food parcel 
distribution 

-Distribution of 

school uniform 

-Distribution of 
sanitary pads 
-STI/Condom 
week 

-TB DAY 

-World Aids Day 

-4 Local Aids 

Council 

initiatives 

conducted 

school uniform 

-Distribution of 
sanitary pads 
-STI/Condom 
week 

-TB DAY 

-World Aids Day 

-4 Local Aids 

Council 

initiatives 

conducted 

-WAC 

f sanitary pads 

-STI/Condom 

week 

-TB DAY 

-World Aids Day 

Local Aids 
report 
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Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

Q3 

Q4 

Evidence 

Responsible 

department 



-World Aids Day 







Budget (R) 


R321 000 

80 250 

80 250 

80 250 

80 250 

S71 report 



Project GG/ 72: Mayoral Programmes 


Performance 

Indicator 

Baseline 

2018/19 Target 

Q1 

Q2 

03 

04 

Evidence 

Responsible 

department 

# of Mayoral 
Imbizos 

facilitated 

4 

4 Mayoral 

Imbizos 

facilitated 

1 - Mayoral 
Imbizos 

facilitated 

1 - Mayoral 
Imbizos 

facilitated 

1 - Mayoral 
Imbizos 

facilitated 

1 - Mayoral 
Imbizos 

facilitated 

Imbizo 

reports 

Corporate 

Services 

Budget (R) 


R 392 690 

R 98 172 

R 98 172 

R 98 172 

R 98 172 

S71 report 


# of Mayoral 
Stakeholder 
engagement 

4 

4 Mayoral 
Stakeholder 
engagement held 

1 Mayoral 

Stakeholder 

engagement 

held 

1 Mayoral 

Stakeholder 

engagement 

held 

1 Mayoral 

Stakeholder 

engagement 

held 

1 Mayoral 

Stakeholder 

engagement 

held 

Mayor 

stakeholder 

engagement 

report 


Budget(R) 


R 50 000 

R12 500 

R12 500 

R12 500 

R12 500 
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